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MEETINGS 
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5 
R.A. EXHIBITION, 1933 
: Wepnespay, August 16. 
& London Society. Visit to Syon House, Isleworth. 2.45 p.m. 
Tuespay, August 22. 
_London Society. Up-River Cruise, West minster Pier to 
Twickenham. 1.45 p.m. 
Tuurspay, August 24. 
London Society. Visit to Messrs. W, H. Smith und s n’s 
3 binding works, Milford-lane, W.C.2, 2.30 p.m.; New 
4 Dispatch Department, Portugal-street, W.C.2, 12 midnight. 
q Turspay, August 29. 
London Society. Motor-coach Excursion to West Wycombe. 
p.m. 





THuRsDAY-SunpDay, September 7-10 
At Milan. 
Monpay-Sunpay, September 11-17. 


International Reunion of Architects, 


Town and Country Planning Summer School. Conference 
At Digswell House, Welwyn. 
Fripay-SunpDAY, September 22-24. 

National Smoke Abatement Society. Annual Conference at 
Sheffield 

Sarurnpay-Fripay, September 3-October 6. 

Garden Cities and Town Planning {asociation. Visit to 
Slum Clearance Schemes. September 30-October 2, Newcastle ; 
October 3, South Shields and Middlesbrough; October 4, 
Nottingham; October 5 and 6, Birmingham and Bournville. 
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EAST ELEVATION. 








SOUTH ELEVATION. 





LAY-OUT PLAN. 





THESIS DESIGN FOR A COUNTRY HOUSE FOR H.R.H. THE DUKE OF CORNWALL. 
By M2. H. B. ALLSOPP (Fifth Year, Liverpool School of Architecture). 





August 4 1933 


THE BUILDER 175 


THE EVOLUTION OF THE HOME 


MERICAN scholarship is renowned for patient 
and deliberate collection of data. Homes and 
their planning have, of course, received recog- 
nition both from architect and archeologist, 

either as part of an architectural whole or, if treated 
apart, as a characteristic feature of a particular country. 
The authors of the book before us * have encompassed 
a world-wide field, their ambition being to cover in 
three volumes: “‘(1) a review of the evolution of the 
home and the social and economic forces which have 
influenced its development,’ with which the volume 
under notice is concerned ; (2) and to follow —an analysis 
of current housing conditions and trends ; and (3) finally, 
their solution. Much of the material that the authors 
have given us is familiar, but the comparative survey 
illuminates the field afresh. Classical education has, 
perhaps, somewhat neglected the study of the ancient arts, 
while paying lip service in naming its graduates Masters 
of Arts. In England, Mr. and Mrs. Quennell, in their 
three volumes on “ Everyday Things” in Greece, 
have brought the everyday life of those times before 
us, and thus given us a base upon which the edifice of 
classical culture and art can be seen four square. Their 
chapters on Greek homes provide an interesting supple- 
ment to the American authors, when the latter com- 
ment upon the curiously debased standard of domestic 
architecture in Athens and compare it with the vast 
development under the civic genius of Rome. The 
Quennells remind us that the Greek lived in the open ; 
his climate encouraged the habit, his temperament 
befitted it. He liked good talk out of doors. Socrates, 
let us remember, discoursed outside; he did not sit 
indoors and write. The Greek house was largely a 
communal affair, necessary for sleeping and feeding ; 
it did not express the individuality of the owner ; 
its walls were plain and unbroken to resist the heat. 
Architecture was revered as a spiritual accompani- 
ment, to be reserved for the temple and the theatre, 
to house men’s souls and not to minister to their bodies. 
Compare this austerity with the ideals of Rome. Not 
only house, but town and regional planning owe their 
origin to the first great citizens of the world. It is 
for the philosopher to consider which is the more 
enduring quality. 

The ancient Roman house, following the Greek, is 
still based on a central hall, extending to reception 
rooms on which interest is concentrated. The owner’s 
dignity still counts for more than the owner’s comfort, 
for which, apparently, there is no word in the Southern 
vocabulary ; his magnificence is all important, and 
even the amenities have a formal ritual about them. 
Meals are not ‘“‘ snacks,” baths are not “tubs,” and 
the architectural legacy of Rome enforces this dis- 
tinction better than any written word can convey it, 
in a language that everyone can read. Window glass, 
street lighting, ventilation, heating, aqueducts, develop 
alongside of a spiritual arrogance and luxury of mind 
that prepare the way for the fall, and for the dark 
ages of the barbarian. The poor were wretchedly 
‘oused in wooden tenements owned by slum landlords. 
\ugustus desired that houses should not exceed 70 feet 
n height. The constant fires to which they and the 
inediaval town were subject were the sole purifiers, a 
point that was probably missed by Nero while he fiddled. 

The Northerners used their original timber uprights 
vith roots on top, which acted as convenient brackets 

rv the cross pieces, and the authors trace the growth 
f these rude shelters and earthworks to the fortified 

ill and castle. For long after the Norman Conquest 

aircases were placed outside, but under protection 

* By Albert F. Bemis and John Burchard, 2nd. The Technology 
‘ress, Massachusetts Institute of Technology. Volume I. Price 

+.00 per volume. ‘‘ The Evolving House.” 





from the enemy, and flueless fires choked the atmosphere 
inside. Sanitation in England lagged far behind the 
Continent, and the first sewer was an underground 
conduit to the Thames constructed in the fourteenth 
century. Although water-closets were introduced from 
the Continent in the reign of Queen Elizabeth, they 
were rarely found. Window glass was still so rare that 
it did not pass to the heirs of the estate, but to the 
beneficiary of the personal property. In 1619 the 
New River began to supply London with water, and laws 
were introduced defining heights, and the restriction of 
over-hanging stories. The Great Fire transformed 
London from a timber to a brick city, the more 
quickly since there was an increased Admiralty demand 
upon oak. ¢ 

The Renaissance, the architectural plan, symmetry, 
and the formal lay-out need not be described here. 
Roman magnificence has returned, and the cult 
of labour-saving is as remote as ever. Georgian is 
separated from modern work by only one century, 
and divergent types are not so much national as widely 
regional during the nineteenth century ; the differences 
are best noted in the country, since all great cities from 
the Argentine to Japan wear the ubiquitous mask of 
commerce. : 

The great cities of the United States have chosen a 
vertical character, and it is only natural that, in the 
short survey of contemporary work, the authors should 
concentrate almost solely upon American examples. 
What could better mirror the scope and restrictions 
of their time than the plans illustrated ? They show 
a nation of small families, democratically poor in the 
supply of domestic service. Every amenity is assembled 
to lighten the task and increase the leisure of the 
woman. Mechanisation dominates food, transport, 
every service, and most forms of recreation. Awkward 
portables cannot be taken up twenty stories and per- 
sonal furniture is replaced inevitably by “ fittings.” 
To us here, the number of highly-priced flats with 
three or even two bedrooms only, is astonishing. 
Passages hardly exist and rooms communicate freely. 
The authors openly deplore the standardisation of 
this mass production “tenement ’”’ life, where com- 
pression in space is combined with almost inhuman 
isolation. Old relationships have disappeared; the 
next-door neighbour is a stranger; servants, trades- 
men are replaced by automata ; recreation is not sought 
in companionship, but in “tinned” form; even 
exercise is found by proxy, watching professional 
“stars.” Village gossip may have its trials, but a 
life without human context, dependent for its sensation 
on the leaded headings of the Press, is hardly more 
intimate or fastidious. Easy transport has, in this 
country, prevented this intensive inward growth 
among the better-to-do, and the national attachment 
to nature may keep the Englishman further from town, 
or at least make his town more like the country. It 
is in poorer districts that disastrous herding occurs, 
everywhere and throughout the ages. Formerly man 
had not the necessary knowledge to better conditions ; 
this excuse no longer applies. The future of this 
civilisation depends upon how the problems of war 
and housing are to be met. Unless they are success- 
fully overcome there can be no sane system of economics; 
it is only a small advance if we discontinue to kill our 
younger male neighbours, but still allow our own 
kith and kin of all sexes to perish in vile C.sease in 
inhuman surroundings. Mr. J. M. Keynes has stated 
that “what we can create we can afford”; and he 
speaks as a leading economist. Slum clearance, in 
every country, and most notably our own, is no longer 
a matter of ability but a matter of will. Future evolu- 
tion is the future of the home. 
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NOTES 


We publish on another 
aoe of Page @ ietter from the 
Registered Chairman of the Architects’ 
Architects. Registration Council of the 

United Kingdom in refer- 

ence to the formation of an Institute of 
Registered Architects, particulars of 
which were given in the letter of the 
President of that body, Sir Edwin L. 
Lutyens, R.A., which we published in 
our issue of July 21. From the letter 
of the Chairman of the Registration 
Council it will be noted that the “ pro- 
posal to set up a new professional 
organisation’ was brought to the 
notice of the Registration Council 
through a communication addressed tu 
the Chairman, who asks those con- 
templating “ joining the proposed new 
Institute to suspend their decision until 
the views of the Council on the subject 
matter of the communication which 
has been addressed to them are known. 
This will follow immediately upon the 
next meeting of the Council on 
September 25.” 


Sm Herpert BAKER'S 

“ The letter on “The Thames 
Thames Front,” which appeared in 
Front.” The Times last week, and 

of which we reprint the 

substance elsewhere in this issue, raises 
many points of interest and importance, 
and with much that he says there will 
be sympathy and hearty agreement. 
Sir Herbert is probably right in thinking 
that “it may seem too late now to 
secure a noble river frontage through- 
out its whole length, such as the archi- 
tects of the Adelphi and Somerset 
House envisaged,” but he is on less 
certain ground when he says, “ we 
should still nurse hope in the belief 
that the ‘ monsters’ may be as short- 
lived as the buildings they have re- 
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placed.” Whether or not these new 
monster buildings have a long life 
before them, high buildings on the 
river front are likely to increase, rather 
than diminish, unless steps are taken 
to prevent their erection. More than 
half the buildings on the Embank- 
ment are already definitely high (many 
of them “ monsters”’), and whatever 
further changes take place are likely 
to be in the direction of levelling up 
rather than levelling down ; and from 
the point of view of scenic effect a long 
range of uniformly high buildings would 
probably be as satisfactory as the 
present jumble of high and low. In 
any case, the London Building Act 
allows the erection of these high build- 
ings, so we cannot blame the building 
owners for developing their sites to the 
utmost limit. 


THE chief objection to 
High some of the newer high 
Buildings buildi | 
pre ty uildings along or near 
Paul's. London’s’' waterfront, is 
that they have definitely 
spoilt the view from the bridges. For 
example, the views of St. Paul’s from 
Waterloo Bridge and_ Blackfriars 
Bridge are now largely blotted out— 
the former by “ Lever House,” and 
the latter by the new Telephone Build- 
ing in Queen Victoria Street. No 
blame, of course, attaches to the 
architects of these buildings, who have 
simply done what has been desired of 
them, though in the latter instance it 
is difficult to understand why the State 
should be permitted to build to a 
greater height than is allowed to the 
ordinary citizen. Where an_ historic 
view of a great national monument is 
likely to be jeopardised, some measure 
of control over building development 
is obviously desirable, though in the 
case of the views to which we have 
referred it is now too late for action ; 





FONTE VECCHIO, FLORENCE. 
{See page 181.) 
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the damage is done. What ha: lap 
pened, however, should be a useful 
warning for the future. 


Str HERBERT’s letter pro. 
fp ese ance vides a reminder that :nost 
reatment - 
of Bridge Of the bridge-heads of 
Heads. London are most unsatis. 
factory in architectural ap- 
pearance. London Bridge was one of 
the best until the giant “ Adelaide 
House” came to dominate  Fish- 
mongers’ Hall, and there was a certain 
symmetry at Waterloo Bridge until 
“ Brettenham House” overshadowed 
Pennethorne’s beautiful Lancaster 
Place frontage to Somerset House. 
There is a specially good case for 
uniformity of treatment at the bridge- 
heads, for their effect is seen from a 
considerable distance ; but here, again, 
so long as higher building is allowed, it is 
futile to expect ground landlords to 
refrain from improving the value of 
their properties out of regard for 
purely zsthetic considerations. One 
of the best bridge-heads is also one of 
the newest—that at Lambeth Bridge— 
where rebuilding has afforded the 
opportunity for a balanced treatment, 
which is provided by two of the 
newest ‘monsters’ — “ Imperial 
Chemical Buildings,” and ‘‘ Thames 
House.” 


We like Sir Herbert's sug- 
Cosnprehins gestion that a group of 
sive River OUF younger architects 
Facade. should be endowed “ to 
design for the whole river 
front from bridge-head to bridge-head 
a facade such as would ennoble London 
and the Thames,” and that “to such a 
comprehensive design... all new 
buildings on the river front should 
within reasonable limits be made to 
conform,” though, in view of the 
existing order of things, and with the 
experience of Aldwych, Kingsway, and 
Regent Street before us, we do not 
feel very hopeful over the prospects of 
such a scheme being put into practical 
effect. For such a scheme to succeed 
there would have to be a considera 'vle 
curtailment of the liberty of the in- 
dividual to do largely as he plea-es 
with his own property. Such curtail- 
ment, in many instances, is obviou-!y 
desirable in the public interest, and ‘he 
future may see important deve p- 
ments in this respect. 


Most of us_ have x- 

An Old perienced the charn f 
Hampstead I ld th hf F 
Thorough- the o thoroughiar« i 


fare. Heath-street, Hampst: |; 


with its different el: 
tions forming so quaint and picture= 
a feature of the locality. Among 
many buildings threatened by so-ca! 
modern requirements is this charact 
istic roadway, which is in dangei 
being sacrificed to the modern craze ° 
speed. Such a delightful landmark 
old London should be safeguarded fr: 
the demands of convenience and co! 
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WINDOW DETAIL FROM DUOMO. 
(See page 181.) 


merce if possible, nor ought we so 
lightly to disregard values which do 
not fall in immediately with the spirit 
of the (ime. Festina lente was never 


more important than now, and the 
time is much overdue when the interests 
of the localities enriched by historical 
and architectural associations with the 


past s!:ould be better forearmed to meet 


the danger. A difficulty lies in the 
letha of the inhabitants themselves, 
who not always alive to their own 
intere-'s in these directions. To 
educa them to a greater appreciation 


of th» additions to their enjoyment by 
prese’. ing the local character of their 
Surro’ dings is a thing much needing 
to be done. This should not be 
Surre: cred, without good reason, to the 
conv’ ence of the motorist or the 
Pros; +t of commercial advantage lying 
Inth- hange. It is, unfortunately, so 
often he case that these proposals for 
chan:: are not known in any general 
Way t. the locality beforehand, so that 
the ar ment, that much expense has 
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already been incurred by the promoters 
in preliminary work is advanced to 
make resistance more difficult, and is 
even exaggerated in order to exert 
pressure. Were measures better taken 
by local organisations to inform the 
inhabitants of possible dangers and at 
the same time to bring the charm of 
their associations with the past before 
them they would be in a better position 
to arrest. in time any intended 
spoliation. 


Our values in such matters 
bea “gg are often wrong, with con- 
rh sequent injury to our 

Values. better interests. Tem- 
porary convenience and 
the advantage of the moment supersede 
in our minds thought of the more per- 
manent values necessary to human 
well being. Our pleasure and our profit 
should not contradict each other in 
these ways, and it ought to be possible 
to preserve what remains from the past 
to adorn the life of the present without 
too ruthless cutting away. Our pro- 
positions in this respect need. adjust- 
ment so that we legislate more for 
the whole of life than for only a 
part of it. 


A SPECIAL interest attaches 
“The to this finely decorative 
Banquet of creation of the Venetian 
Cleopatra.” Master, G. B. Tiepolo, now 
on view for another ten 
days only at the Imperial Institute. One 
point is that it comes from the collec- 
tion of the Hermitage, and seems to 
show that—in spite of official assur- 
ances to the contrary—the present 
rulers at Moscow are disposing of some 
of the finest works in that famous 
collection. But this, after all, is their 
own business; and it is some consola- 
tion that this grand Tiepolo has been 
acquired under the terms of the Felton 
Bequest, for £31,250, for the National 
Gallery of Victoria (Melbourne), 
Australia. This work was painted in 
1744, for Augustus If of Saxony, and 
the artist had here a subject after his 
own heart, which he had treated no 
less brilliantly in his frescoes of the 
Labia Palace. It is Cleopatra, treated, 
of course, alla Veneziana, dropping the 
storied pearl into a glass, a 
tiers, pages, dwarfs, and Anthony him- 
self, robed in purple cloak, look on 
against a noble Palladian background, 
marble columns outlined against the 
blue sky. The whole scene is entirely 
Venetian, but splendidly rendered. 


THERE has been a good deal 

Public of criticism of Mr. Runci- 
Works and man’s statement regarding 
Unemploy- +46 Government attitude 


ment. towards public works and 
unemployment. A correspondent 
| ) this subject, as fol- 


writes to us upon 
lows: ‘“ There would seem to be two 


fundamental questions: (1) whether 
ublic works are a cure for our present 
difficulties; (2) whether the extra 
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money spent per man over and above 
the dole, say £100 per man, does affect 
consumption through the increased 
demand for commodities. Regarding 
the first, it is indisputable that public 
relief work, put in hand solely for relief, 
is not a cure, while there are many 
reasons for believing that it aggravates 
the industrial depression. There must 
be some restriction upon schemes that 
have no other merit than that of pro- 
viding employment. But that apart, 
there seems to be no doubt that there 
are schemes of works that are more 
necessary and more remunerative than 
others. And on these counts there 
is much to be said for the projects of 
— clearance apart from the economic 
side. 


WE presume that our cor- 
The respondent refers to the 
Debatable debatable point whether 
Point. the difference in cost 
between unemployment re- 
lief and full time work—one hundred 
pounds per man-year—should be at the 
current fixed wage basis: in short, 
unemployed relief or full wage rates. 
This is, we presume, the gist of his 
argument that public relief work is not 
a cure if it is merely a method of 
maintaining a high wage basis through 
State aid. This is, we repeat, a debat- 
able point, and certainly the nation is 
in no mood to entertain it at the 
moment. We agree, however, with our 
correspondent, that there is a big dis- 
tinction between slum clearance, as a 
scheme of public work, and in fact 
remunerative public or municipal work, 
and employment upon the work of 
shifting sand from one sea-shore to 
another. 


THERE is no doubt that a 

wave of sentimentality per- 

The vades the slum clearance 
Slums. arguments, and there is a 
doubt whether it is wise to 

stress so much the sentimentality of 
this crusade. There are good enough 
reasons why these projects of slum 
clearance should proceed. Time will 
not wait for us to deal with the matter 
when, someday, we may be prosperous 
—.when we may be too busy to think 
about the slums! Nor are we alto- 
gether in agreement with Mr. Baldwin 
when he says that once we get rid of the 
slums they will be done with for good 
and that it is not true that they will be 
re-created as fast as they are abolished. 
Certainly, the new buildings will be an 
enormous improvement, and will re- 
present a great advance in every way ; 
but he is a bold man who would say 
that they will not be slums some day. 
Slums are, in essence, merely buildings 
that have lasted far too long: they 
cannot keep pace with the growth of our 
civilisation or the spread of our cities. 
Some of the slums of to-day were 
noblemen’s houses two hundred years 


ago. 
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GENERAL NEWS 


Professional Announcement. 

Mr. Alfred G. Geeson, A.R.LB.A., 
A.M.LStruct.E., will be leaving the Regent- 
street Polytechnic on taking up the appoint- 
ment of Head of the Building Department, 
Wolverhampton and Staffordshire Technical 
College, Wolverhampton, on September 1. 


Architect's Estate. 

Mr. Charles James Clark, A.R.I.B.A., of 
Hampstead, left estate valued at £29,187, net 
personalty £15,570. 


Builder’s Estate. 

Mr. James Watson, builder. of West Nor- 
wood, S.E., left estate valued at £46.732 
net personalty, £32,665). 

Arcades in the City. 

A suggestion that arcading should be 
utilised in City streets in order to minimise 
the cost of widening was made at a recent 
meeting of the London County Council by 
Lieutenant-Colonel Sir Cecil Levita. 
Excavations at Colchester. 

Excavations at the site of the pre-Roman 
city of Camulodunum, at Colchester, have 
been restarted and will continue until the end 
of September, one of the main objects being 
to discover traces of the palace of King 
Cunobelinas. 


Congress of the Royal Sanitary Institute. 

Mr. Stanley H. Badock, LL.D., J.P., Pro- 
Chancellor and Treasurer of the University 
of Bristol, has accepted the office of Pres- 
dent of the next Congress of the Royal 
Sanitary Institute, which is to be held at 
Bristol from July 9 to 14, 1934. 


Building Societies and House Building. 

At a recent conference of builders and 
building societies at Liverpool, Mr. Walter 
Harvey, chairman of the Committee of the 
National Federation of Building Societies, 
said that building societies were prepared to 
provide £30.000,000 at 4 and 44 per cent. for 


the erection of houses. 


L.C.C. Housing. 

It is reported that Mr. H. R. Selley, M.P. 
for Battersea and chairman of the Housing 
Committee of the London County Council, is 
to visit Paris and elsewhere in order to see 
for himself the lofty buildings which have 
been erected on the Continent for working- 
class occupation. 


New King Edward’s High School, Edgbaston. 

The Governors of King Edward’s High 
School, Edgbaston, have selected Mr. Holland 
W. Hobbiss, F.R.I.B.A., of Newhall Street, 
Birmingham, to design the new buildings, 
which are to be erected on a new site in 


Bristol Road. 


An Appointment. 

The Poplar Borough Council has recom- 
mended that, subject to the approval of the 
Minister of Transport, Mr. E. G. Timbrell, 
A.M. Inst.C.E., U.R.I.B.a., be appointed 
Borough Engineer and Surveyor. Mr Tim- 
brell is the engineer and surveyor to the 
Epsom Urban District Council. 


Rehousing Scheme, Stoke Newington. 

A hundred families from slum areas in 
Stoke Newington are to be rehoused in flats, 
the erection of which will shortly be begun 
in Queen Elizabeth’s Walk. The estimated 
cost of the scheme is £55,000, apart from 
the amount paid for the site, which has been 
bought from the Ecclesiastical Commissioners 
and overlooks Clissold Park. 


Visit to Lighting Centre. 

On the afternoon of Tuesday, July 25, over 
fifty teachers of building visited the Lighting 
Service Bureau at 2, Savoy Hill, W.C. Mr. 
Lingard, chief of the engineering department 
at the Bureau, gave a talk on the Funda- 
mental Principles of Electric Lighting. He 
was followed by Mr. Maitland, A.R.I.B.A.. 
who spoke on “ Architectural Lighting,” 
making particular reference to the structural 
effects to be obtained. After the talks dis- 
cussion took place. 
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Mr. W. Gintor, of the Board of Education, 
proposed a vote of thanks to the lecturers and 
to the staff of the Bureau. 


Streets of Old Hampstead. 

At a recent meting of the Hampstead 
Borough Council, Councillor W. E. Lioyd, 
chairman of the General Purposes Committee, 
stated that the Town Clerk had received a 
letter from the Society for the Protection of 
Ancient Buildings asking for information as 
to the possibility of widening Heath-street 
and North End-road, and had also called his 
attention to a letter on the subject signed by 
a number of residents, including Lord 
Clarendon, Lord Moyne, Lady Pentland, Sir 
Gerald Du Maurier, and Sir Reginald Blom- 
field, which had appeared in The Times. 
Councillor Lloyd said the L.C.C. had asked for 
a list of streets that might at some time or 
another require widening. He assured the 
council that there was no need for alarm at 
the present time. 


Housing in Wolverhampton. 

The question of the provision of communal 
flats as a solution of the congested area 
problem is being carefully investigated by the 
Wolverhampton Corporation. It is believed 
that if there is suitable land for housing 
schemes within three miles of the centre of 
the town, there will be no need for big blocks 
of dwellings, and the committee’s experience 
is that there is no reluctance to move out 
into the country on the part of the residents 
of the crowded areas, who welcome the idea 
of having more space and gardens of their 
own. The Housing Committee has completed 
260 houses under the 1930 Act, and a further 
154 are in hand. The latest figure for Cor- 
poration houses, comprising a_ living-room, 
three bedrooms, bathroom, scullery, electric 
light, hot water, and front and back gardens, 
is £279. ‘‘Is it possible,’ asks the Com- 
mittee,’’ to build communal flats with reason- 
able amenities at this figure? ”’ 


Leasehold Reform. 

Many builders will be interested in the 
advent of an Association to protect their in- 
terests in regard to ground landlords. The 
Leasehold Reform and Leaseholders’ Protec- 
tion Association, a society formed some years 
ago and recently completely re-organised, has 
been the means, it is stated, of saving many 
lessees from ruin. The Association has as its 
President Mr. Comyns Carr, K.C. 

Leaseholders are not infrequently served 
with schedules of dilapidations from the free- 
holders. The schedules are often arbitrary 
and require skilful negotiation on the part of 
the tenant. Many cases have come to this 
Association where at the termination of the 
tenancy the leaseholder cannot obtain a re- 
newal of his lease on anything like reasonable 
terms. The body has a Leaseholders’ Pro- 
tection Bill ready to present to Parliament 
at the first favourable opportunity. In the 
meantime the Association gives expert advice 
on all matters relating to property. Its 
offices are at 170, Westminster Bridge Road, 
§.E.1. 


Rural Industries. 

The summer number of Rural Industries, 
the journal of the Rural Industries Bureau, 
has now been published, and it contains 
articles which it is hoped should be of help 
to those who are connected with work for the 
unemployed and their many problems. The 
first of a series of articles written by the 
Bureau’s recently appointed adviser for occu- 
pation centres gives practical advice on 
woodwork to unemployed workers; and how 
the Production for Use League is attempting 
to organise groups of unemployed to produce 
for their own use some of the necessities of 
life and to widen the possibilities of this by 
arranging exchange of produce between 
groups is explained by the chairman of the 
League. An article on the old craft of wood- 
turning, as still practised in Wales, and some 
notes and a diagram on the subject of drilling 
metals, which should be of interest to workers 
in metal, are included. The magazine is 
published from 6, Bayley-street, W.C.1. 


August 4 i933 


THE THAMES FRONT 


In the conrse of a letter to The Pin.« o 
this subject, Sir Herbert. Baker writes ac 


follows :— o 

‘ Parliament has now given the ip de 
grace to Adelphi-terrace, the masterpiece of 
tobert Adain, and in the future a g uped 
example of the work of the famous };: thers 


Adam can only be seen in Edinburg! 
“It seems a grave misfortune .. . t); 


' 
London should be so impotent both: Bro. 
tect its architectural heritage and, by plan- 
ning with forethought, to hand down a heri- 
tage on which posterity may in its turn place 
an equal or, in its wider scope, a greater 
value. While it may seem too late now to 





secure a noble river frontage throughout it 


whole length, such as the architects of the 
Adelphi and Somerset House envisaged, yet. 
taking the long view, we should still nurse 
hope in the belief that the ‘ monsters’ may 
be as shortlived as the buildings they have 
replaced It would be wise, therefore, that 
the fagade of the new Adelphi-terrace should 
be designed on a unified scheme with the 
whole front, including Somerset House, from 
the Waterloo Bridge-head even to a Charing 
Cross bridge-head, since a new bridge will 
surely be built there in the more prosperous 
days that are to come. 

‘‘ But how is such a design to be prepared 
and receive the sanction of authority’? Our 
Poet Laureate in saying how Shakespeare pro 
duced his greatest plays under the favour of 
the Court of King James, expressed this wise 
thought that ‘it is great encouragement and 
not great criticism which produces great 
works of art.’ How are we under democratic 
institutions to find active, potent and en- 
couraging patronage such as a James gave 
for the drama or a Medici for art? Can the 
Fine Art or other Commissions, constituted 
2s they must be, give our designs more than 
chilling criticism? And does not official 
architecture tend to lose the personal touch 
of the artist and so drift into a dull formal- 
ism? On the other hand, individual archi 
tects are apt to weaken under the degrading 
pull of commercialism or to follow the patlis 
of dalliance leading away from the study and 
labour which alone can create that grace of 
ordered design which distinguishes the art of 
Adam and Chambers and of all great masters 
of architecture. 

‘May I venture to suggest a thought, in 
the hope that it may at least stimulate some 
concrete scheme in more constructive minds’ 
Could not the County Council, or the Govern- 
ment—London is the mother-city of the 
Empire—endow a group of our younger 
architects, selected to design for the whole river 
front from bridge-head toe bridge-head a 
facade such as would emmoble London and the 
Thanges as seen from Hungerford and Water- 
loo Bridges and the embankment which is 
yet to be on the southern side? Or what an 
opportunity for a generous patron; no more 
costly than the gift of a few old Masters, but 
with the chance of winning more enduring 
fame. It is true... that Parliament must 
find some means to compensate the owners of 
beautiful and historic buildings for any 
restricted development it might impose. To 
such a comprehensive design which might thu 
be established, all new buildings on the river 
front should within reasonable limits be made 
to conform.’’ 


Birmingham’s Slum Clearance Scheme 
Birmingham Medical Officer of Heal! aS 


come to the conclusion that 4,500 houses 
should be demolished in the near future. “? 
these, 500 are individual unfit houses, an’ *5¢ 
remaining 4,000 distributed over a ge 


number of clearance or improvement 


The Greater London Regional Planning C: ~- 
mittee. 

The Greater London Regional Plan’ ¢ 
Committee, recently constituted as a 5 
tory Advisory Committee under the 1 
and Country Planning Act, 1932, hav: 
pointed Mr. R. Hardy Syms, F 


M.T.P.I., as technical adviser to the 
mittee. 
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THE BUILDER 


CORRESPONDENCE 


While ire glad to publish letters on professional 
and other matters of interest to our readers, it must be 
understood 1t we do not necessarily endorse the remarks 
of correspondents, who will oblige us if they will express 
their vicws as briefly as possible.) 


The New Institute and Registration. 

We are informed that a copy of the follow- 
iny letter bas been sent to every member of 
the R.I.B.A. in Great Britain and Northern 
Ireland. 

Dear Sir—I understand that you have 
received a communication from a body calling 
itself the ‘‘ Institute of Registered Archi- 
tects.” 

This body has no connection whatever with 
the R.I.B.A., or with the Architects Regis- 
tration Council, nor has it any functions of 
any sort in connection with the adininistra- 
tion of the Registration Act. 

Its creation is superfluous, and members of 
the R.I.B.A. and the allied socicties will be 
well advised to disregard it altogether. 

To join such a body would, in fact, be a 
contravention of the membership declaration 
signed by every member of our body.—Yours 
truly, 

Gites Gitperr Scort, 
President (R.I.B.A.). 


Sin,—A proposal to set up a new profes- 
sional organisation of those persons engayed 
in the practice of architecture, under the title 
of an Institute of Registered Architects, has 
been brought to the notice of the Architects’ 
Registration Council of the United Kingdom 
through a communication addressed to me, as 
Chairman of that body, by the promoters of 
the scheme. I understand that in a communi- 
cation to the Press the proposal has been 
referred to as a “‘ sequel ’’ to the Architects’ 
Registration Act. If the term ‘‘ sequel ”’ is 
to be understood as meaning that which 
necessarily follows, then I am of the opinion 
that it is misleading in this connection. I 
know of nothing in the situation which re- 
quires the setting up of a new body to pro- 
tect the interests of Registered Architects. 
In so far as such persons are members of 
existing professional architectural organisa- 
tions, and they form a vast majority of those 
on the register, they are amply protected by 
the presence of direct representatives of those 
Associations on the Architects’ Registration 
Council 
_ In so far as they are not members of exist- 
Ing professional organisations, and these form 
a relatively small minority of those on the 
Register, they are very ably represented at 
the present time and in the same proportion 
4s those Registered Architects who are mem- 
bers of existing professional organisations by 
4 gentleman appointed in the first place by 
the Secretary of State for Home Affairs as 
provided by the Act. 

I do not know, and nothing in the com- 
munication which has been addressed to me 
enlightens me, as to what measures for the 
protection of Registered Architects are not 
either being or likely to be promoted by the 
Architects’ Registration Council. 
in the interests of the Council itself, and of 
all the bolies represented upon it, I would 
ask any persons contemplating joining the 
Proposed now Institute to suspend their deci 
Sion unt:! the views of the Council on the 
sanyect tter of the communication which 
has been « ldressed to them are known. This 


will r mmediately upon the next meet- 
ing of t mancil on September 25. 
se Harry Barnes, 
‘ in of the Architects’ Registration 
incil of the United Kingdom. 
20. <A on-street, 
West) inster, 8.W.1, 
“* , received from the secretary of 
- Cambridge and Hertfordshire 


witty Architects, the following copy of 
“a ch, we are informed, has been 
ae ery member of this Society— 
number ibout 400. A, 
Praca _ ' You will have received a 
24...“ Signed by Sir Edwin Lutyens, 
Regist ea eo to join “ The Institute of 
sere” Architects.”” We wish to remind 


You tha: the Royal Institute of British 





Architects, to which you are allied by reason 
of your membership of this Society, has been 
oa) ( r g and governing the pro- 
fession throughout the whole of the Britis} 
Empire. = 

W e are informed that a special meeting of 
the Executive of the R.I.B.A. was called 
immediately on hearing of this proposal, and 
we ask you to abstain from replying in any 
way to the circular until we are able to give 
you more information, which we will do 
at the earliest possible moment. 

_ Your interests are well guarded both bv 
the R.I.B.A. and this Society, while extra 
neous bodies can do no good and ‘only 
tend to lower the prestige ot the profession 
and confuse the public. Please note that 
if you are already a Chartered Architect and 
have registered, you should sign all papers 
‘‘ Chartered and Registered Architect.” 

Percivat C. Biow, President. 
N. Martin-Kaye, Hon. Secretary. 


Sir,—Within the last few days all 
practising architects have received an invita- 
tion to join another professional body, mem- 
bership of which ‘will carry with it the 
privilege of using the designatory letters 
‘ M.Inst.R. A.’ ’’ (I note, however, that its 
president, Sir Edwin Lutyens, in subscribing 
to this invitation, sets a value only on the tai! 
end. 

The multiplicity of designatory letters and 
titles which an architect is privileged to use 
in these days is undeniably bewildering, and 
there is little wonder that ‘scarcely anyone 
outside the ranks of the profession knows 
what ‘ Registered Architect ’ means.”’ 

There are nine distinct qualifications which 
occur to me that an architect may employ, 
i.e. :— 

Chartered Architect; Registered Archi- 
tect; F.R.I.B.A.; A.R.I.B.A.; L.R.1B.A. ; 
F.F.A.S.; F.LA.A.; F.N.A.A.; and now 
M.I.R.A. 

There may be others for aught I know, and 
frankly I don’t know what some of them 
mean. I can only say I have culled them 
from ‘‘To Let ’’ boards, brass plates, fascia 
boards, and trade and _ professional letter- 
heads. 

Unless my knowledge of permutations be at 
fault I find that from these nine a choice of 
256 distinct combinations is possible. In the 
circumstances, therefore, I beseech some kind 
soul to advise me which ‘‘ designatory 
letters’’ and/or titles I ought to emplov to 
attract a somewhat shy and reluctant public. 

Since penning the above I have heen 
favoured with an open letter from the Presi- 
dent of the Royal Institute, which does not 
augur well for the unity of the profession 
which we were assured would follow the pass 
ing of the Registration Bill. is 

The receipt of these communications, enjoin- 
ing opposite rules of conduct, over two of the 
createst names in the nrofession is truly 
obfuscating, and it is indeed curions to find 
the catholic so protestant and the protestant 
so eatholic. 

Penervat M. Fraser (F.R.T.B.A.) 

T.ondon, 8.W.1. 


Quantities for Small Jobs 


ts on the vexed 


Sm,.—Your corresponde 8 ! 
question of Quantities for Small Jobs seem 
to have missed several important cons dera- 
tions in favour of quantities 

The detailed examination by a 
quantity surveyor of a set of drawings in the 
process of producing a 
often discloses many minol 
items which are not shown ra 
nor described in the specifi ation _The in 
clusion of these items in the bills of quanti- 
ties would, of course, make a — 
increase in the tender on quantities; Dut, on 
the other hand, they would show as extras on 
a contract based on drawings and specifica- 
tion. : 

At the completion 
ings and specification 
to present his account 


n experienced 


bill of quantities 
but necessary 


on the drawings 
proportionate 
of a contract on draw- 


it is usual for a builder 
of extras and omissions, 
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measured and priced by himself or his 
estimator. Even if a schedule of prices has 
been deposited, it may be, and often is, un 
satistactory, and the settlement of the 
accounts is the result of bargaining between 
the parties, in which it is safe to assume the 
builder gets the advantage. On the other 
hand, where quantities form part of the con- 
tract, the measurement of the deviations is 
done by the surveyor appointed for the pur- 
pose and the pricing of the items follows a 
schedule which covers either exactly or by 
analogy every item in the deviation accounts. 
rhe services of a quantity surveyor should 
not be considered to end with the signing of 
the contract, particularly where the devia- 
tions from the contract are extensive. 
CHaries E. Bart 
London, W.C.1, 


Sir,—I have noted with interest and some 
slight surprise the results of Mr. H. Victor 
Kerr’s experiment. In 1926 I had an experi- 
ence which could be taken as reliable evidence 
against the results of Mr. Kerr’s experiment 
being sound in general practice. 

An architect friend designed a house in the 
country some twenty-five miles from London 
and obtained tenders from at least six 
builders on specification and drawings. The 
lowest tender amounted to a little over 
£2,000. a sum considerably in excess of the 
amount he was willing to spend. It was sug- 
gested that before altering the design, quan 
tities should be taken out and new tenders 
on these asked for. This was done, and the 
same builders were asked to re-tender on 
quantities. I believe my memory is correct 
when I say that all the tenders were lower; 
but at any rate the same contractor submitted 
the lowest tender in each case, and on quan 
tities his price was £1,670. The job pro- 
ceeded and there were no extras owing to 
omissions in quantities, and the same amount 
and tvpe of work was called for in each case. 

I have heard it stated that country 
builders do not like quantities because they 
cannot understand them. The contractor for 
the above, however, 1.¢., the lowest tenderer, 
was a country builder in competition with 
well-known London builders. 

A. P. Hotpswortn. 


R.W.A. SCHOOL OF 
ARCHITECTURE, BRISTOL 


The annual exhibition and distribution of 
prizes of the R.W.A. School of Architecture 
took place in the galleries of the Royal West 
of England Academy on Friday, July 21. 
The chair was taken by Sir Harold Brakspear, 
K.C.V.0., the President of the Wessex 
Society of Architects. Mr. G. D. Gordon 
Hake, the principal, gave a report of the 
year’s work of the school, and the prizes were 
presented by Mr. W. H. Ansell, M.C., Chair- 
man of the R.I.B.A. Board of Architectural 
Education, who afterwards gave an inspiring 
iddress to the students. 

Following is the list of awards : 

Firat Year.—R.W.A. Bronze Medal and 
BSA. Prize of £2 2s., W. J. Sheppard; 
Proxime acceasit, J. C. de C. Henderson. 

Second Year.—R.W.A. Silver Medal and 
B.S.A. Prize of £3 3s., F. W. Smith; Ber- 
tram Wills Prize of £2 2s., O. 8. Brakspear ; 
Edwards Construction Prize, T. L 


Ralph 
he Year.—A.A. Design Prize, | pS 
Sheppard; Bertram Wills Prize of £2 2s., 
‘. Carter. 
: you Yor: Dame Janet Stancomb 
Wills Travelling Studentship (£25), W. R 
Stenner: Mrs. Richardson’s 5th-year Bur 
sary (£18 18s.), Miss K. Gibbons; The 
Savory Design Medal, C. Hayes; Harold 
Todd Construction Prize, C. Hayes. 
Headmaster’s Prize of £2 2s for most 
marked progress, D. J. Clark. : ie 
Eustace Button Measured Drawing Prize 
to the value of £2 2s., W. R. Stenner amd 
} ayes. 
B op? =O M. Denney, R. H. Shep- 
pard. E. Sutherland, E. W. Donati, K. 
Gibbons. W. R. Stenner, C. Hayes, L. H. 


Wakefield. . 
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THE BUILDER 


WILBERFORCE HOUSE, KINGSTON-UPON-HULL 


Tue centenary of the death of William 
Wilberforce was last week celebrated in Lon- 
don and many centres in the country. At 
Kingston-upon-Hull, a week of commemora- 
tive events began on Sunday, July 23, when 
the Lord Mayor, Major J. Malcolm Dossor, 
F.R.LB.A., laid a wreath at the foot of the 
massive Greek Doric column erected in 
memory of the pioneer of slave emancipation. 

For architects visiting Hull, the name of 
Wilberforce has a peculiar significance, for 
the house in the Old High Street in which he 
was born is undoubtedly the most interesting 
example of 16th-century architecture remain- 
ing in the city. The house is now a museum 
of slavery and anti-slavery relics and docu- 
ments. A small panelled room on the upper 
floor bears a tablet which reads :— 

** William Wilberforce was born in this 
room in 1759. He was Member of Parlia- 
ment for Yorkshire 1784-1812. Died 1833. 
Statesman, Orator, Philanthropist, Saint; one 
of the greatest Parliamentarians in a great 
age, a friend of Pitt and Burke, of Fox and 
Canning, he did more than any other man, 
by his eloquence and courage, his industry 
and pertinacity, to bring about the abolition 
of the British Slave Trade and to promote the 
abolition of slavery throughout the British 
Empire. No Englishman has ever done more 
to evoke the conscience of the British people 
and to elevate and ennoble British Public 
Life.”’ 

The house is sturdy and robust in char- 
acter and shows the hand of a skilled de- 
signer (though unsympathetic conservation of 
the mouldings, obscuring the detail, has mucr 
coarsened the elevation). The architect is 
not known and the exact date of the build- 
ing has not been ascertained, but from local 
records it would appear to have been erected 
after 1570 and before 1592, by John Lister, 
whose son, Sir John Lister, added a fireplace 
bearing his coat of arms. The building is of 
local red brick, coursing 22 to 5 ft., and 
this material has been used whenever pos- 
sible, stone only being introduced in very 
limited sizes where either structure indicates 
(as in the upper members of the cornice and 
strings) or where decorative accent was re- 
quired (in the Corinthian capitals and lozenge 
enrichments). Many alterations were made 
about the middle of the 18th century, when 
the property came into the possession of the 
Wilberforce family. These alterations appear 
to have been done with care and an under- 
standing of the possibilities of the vork. 
The major alteration was the substitution of 
sash windows for the original casements and 
leaded lights, with consequent cutting away 
of the brickwork below the casement cills to 
give room for the well-proportioned sashes 
seen on the measured drawing. The window 
openings have not been widened. 

On a study of the elevation one is im- 
pressed by the manner in which both the 
original designer and the eighteenth-century 
alterer have interested themselves in a sur- 
face pattern over the entire elevation rather 
than in a form relation of window void to 
solid brickwork. Window sashes, brickwork 
rustications, pilaster enrichments, entrance 
niches, and string course and cornice, are all 
elements related in scale to form this surface 
pattern. The present windows, as important 
components in the design, are brought for- 
ward almost to the face of the brickwork, 
their casings are fully exposed externally, 
their panes accord with the general scale of 
the wall treatment, and their sash bars, 13 in. 
thick, relate well with the general boldness 
of the work. All the windows facing the 
street are identical in size and in proportion 
4 wide to 7 high, with pane proportions 2 
wide to 3 high. One feels that a slight 
monotony of fenestration would be broken 
had the upper window of the entrance tower 
deen sealer in height. A 1} in. splay in the 
brickwork surrounds each window and further 
helps to link woodwork and brickwork in one 
general pattern. The splay mitres with the 
sunk-vee rustications give character to the 
walls, with the interesting angular panel sink- 
ings immediately below the first-floor sills. 
This ornamental brickwork was. originally 





about one-third more in height and symmetri- 
cal above as well as below the central stone 
lozenge which now touches the cills. In its 
original state, each panel, through this entire 
symmetry, was complete in itself and must 
have assisted in splitting the elevation rather 
unpleasantly into two detached stories. In 
the present scheme the juxtaposition of stone 
lozenge with stone cill links the brickwork 
and the first-floor windows together, and, 
helped by the simple brickwork of the crown- 
ing parapet, subtly makes the first floor the 
important story. The omission of arches to 
these windows, too, helps the statement, and 
crowns a composition built up of vertical 
components by two clean bands of brickwork 
and stone cornice and coping. 





WILBERFORCE HOUSE, KINGSTON-UPON-HULL. 


The arches over the ground-floor windows 
give one the impression of being exactly right 
in relation to the window opening. A close 
study of these reveals that the voussoirs 
radiate from a point at the centre of the 
cills—that the angle of the arch has a defi 
nite relationship to both width and height of 
the window. L. W. T. W. 


“THE BUILDER” DEBATE 


LXIV.—ARCHITECTURAL DESIGN IN 
REINFORCED CONCRETE. 


Sir,—It is obvious to me, as to most of your 
readers in all probability, that ‘‘ Positive ”’ 
has been nauseated by the unintelligent 
jargon with which many critics of to-day 
express the untidyness of their minds when 
professing to discuss architecture. I fully 
share his discomfort, and welcome his out- 
spoken attack. I would, in fact, soothe him 
with the same thought that has frequently 
allayed my own irritations; that the practice 
of architecture is matter of ‘‘ doing,’’ and 
quite unrelated to “ talking.’’ Hence it is 
that it frequently happens that those who 
choose to talk are those who have been dis- 
appointed of opportunities to do; and their 
chatter can be largely ignored. 

But in his anxiety to expose the nonsense, 
surely ‘‘ Positive’ has gone to the other ex- 
treme. In any case, what is the drift of his 
argument? Does he seek to prove that rein- 
forced concrete is just an intimate process 
which should be dressed in any fancy attire, 
or is he only anxious to show that the popular 
talk is largely nonsense? In the latter case 
I feel justified in claiming from him that he 
should be prepared to say what he suggests 
should be put in its place. In other words, 
unless this debate serves the purpose of assist- 
ing the modern designer to adjust his values 
in the terms of new materials, it will have 
failed to achieve its full purpose. 

Now, quite frankly, if I have to choose be- 
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tween the loose talk which is s; upon 
concrete design, and the vague but destruc. 
tive comment which “ Positive” offers us 
with all its faults I shall choose the former. 
because I know that every catchword has 
had an origin in the thought of some man 


who really meant something by it: and 
human thought is a valuable commodity, | 
therefore stand in defence of the “ catch. 
words,’’ not because I enjoy the company of 
those who make use of them without ip. 
telligence, but because I respect them as 
articles of a faith which is at least sincere. 

With regard to the idea of ‘‘a material 
expressing itself,’’ “ Positive ’’ professes no 
understanding of what that implies when 
applied to concrete. But I feel sure that he 
has some sort of idea of what such a term 
would mean applied to stone, or brick, or 
timber. He would appreciate that the use 
of brick is very much dependent upon a 
small standard unit, the ignoring of what 
makes not only for bad or dear building, but 
for bad architecture. He knows perfectly 
well that constructing in wooden posts and 
beams framed together is entirely different 
from the laying of block upon block. Why 
does he find it so difficult to understand 
just as essential a difference in the method 
of building in poured concrete? And, there- 
fore, why should not an attempt be made 
to ‘‘express’’ this different process in a 
different way, just as brick, stone, or timber 
construction expresses itself? 

Again, why should the method of obtain- 
ing an interesting texture by exposing the 
aggregate seem so much more indefensible 
a measure than that of dressing a rough 
stone to an ashlar face? In my building 
construction text book I have a page illus- 
trating some eight or ten different methods 
of treating the face of stone. I see no reason 
why concrete should not be treated in more 
than one way. The Frenchman who painted 
his reinforcements on the face must have 
had a queer mentality, seeing that it is the 
essence and life of a reinforcing member to 
be safely buried. I do not think he need 
influence the view of either of us. 

I agree that the description of some 
newspaper critic who claims that Twicken- 
ham Bridge expresses the speed of modern 
traffic is pure nonsense. 1 have seen it 
twice, and to the best of my belief it had not 
moved a yard since the first view 

Now, as to the “plastic ’’ element. I 
would recommend ‘‘ Positive’? to undertake 
a simple experiment. Let him first drop 4 
brick and then a bucket of wet concrete. 
That will suggest to him what is meant by 
plastic. The trouble is, however, that he 
is confusing plastic with plasticine and 
imagines plastic design must be all curves and 
bumps. Nothing of the kind. The plastic 
element enters into straight line design m 
many ways. For instance; a window mM 
brick or stone is a pair of jambs built up 


to support and poise an assembly of small 
voussoirs or a lintel. A window in poured 
concrete can be a single unit in the form of 


a slab with a hole in it. It is not, surely, 
difficult to understand that the artist who 
attempts to express one or other o/ these 
processes regards the method by whic! the 
result is attained as his inspiration. 

I hope I have helped ‘ Positive ’’ a little 
in his confusion and that he will be able to 
discriminate between the fashionable con- 
versationalist and the convinced thin er.— 
NEGATIVE. 


Minister of Health and Slum Clearar 


The Minister of Health proposes sit 
at the end of September and the begin: x of 
October the areas of certain local aut ties 
in order to make closer contact wit ‘#¢ 


personnel and work of the authorities. 4°08 
the conditions to which he will devot ar- 
ticular attention will be the practica 
local aspects of slum clearance and re i} 
tioning. His visit will coincide wit) ' 
period during which housing authorit 


general have been requested by the M 
to submit schemes for dealing with 
within a period of five years. 
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MEDIAVAL ARCHITECTURE AND 
FLORENCE 


Il_—REFLECTIONS 
By D. M. MICKLETHWAITE, B.A. (Oxon), A.B.LB.A. 


WHEN the Middle Ages had come to an 
end, Vasari spoke of Gothic architecture with 
some disparagement. He refers to a ‘* work 
called German, which both in ornament and 
in proportion is very different from the 
ancient and the modern... doorways are 
ornamented with columns which are slender 
and twisted like a screw... Also on all 
the facades, and wherever else there is en- 
richment, they built a malediction of little 
niches, so that, not to speak of the whole 
erection seeming insecure, it appears im- 
possible that the parts should not topple over 
at any moment.’’* But it must be fairly 
criticised. A comparatively modern writer, 
Nardini, in summing up the differences be- 
tween a northern and an Italian Gothic 
tower, refers, in the case of the northern 
Gothic, to ‘‘ the projections which carry pin- 
nacles and so many other kindred things 
based upon construction and very complicated 
geometrical developments.’’? 

Construction determines design. Gothic 
architecture is, in fact, primarily a method of 
construction,®? and, to judge from some 
Florentine examples, the structural Gothic 
lacks interest. The T-plan exists at Sa Croce, 
and, whatever may be the reason for it, also 
at Sa Maria Novella; nor does Sa Croce share 
in the northern Gothic development.‘ In 
England, on the other hand, development was 
active, and York Minster, definitely Gothic, 
was in course of erection; one cruciform 
Minster was replacing another.’ The 





*“ Vasari on Technique.” A_ translation by 
Louisa 8. Maclehose, London, 1907, p. 83. 

* Nardini, Despotti-Mospignotti A., “Tl Cam- 
panile di Sa Maria del Fiore,” Florence, 1886, p. 71. 

* Worringer, Wilhelm, invests the Gothic structure 
with a meaning which suggests a restless men- 
tality. “Form in Gothic.” Translated. Edited 
with introd. by H. Read, Lond., 1927. 

‘It is interesting to note, in this connection, Sir 
T. G. Jackson’s comparison of two contemporary 
buildings of an earlier period—San Muiniato, 
Florence, and Greensted. Essex, when the northern 
architecture, in England, at any rate, had not yet 
outstripped in development that of the South. See 
Jackson, Sir T. G., R.A., “ Gothic Architecture in 
England, France and Italy,” Cambridge, 1915, 
XXITI., p. 160. 


* See Benson, George, ‘‘ Handbook to the Cathe- 


dral Church of St. Peter, York,” 5th Edn., York, 


1914, p. 9. A conjectural plan of the Minster of 


A.D. 1100 is given. 
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breadth of the nave of Sa Croce is explained 
probably by the congregational uses to which 
this great Franciscan church was to be 
placed, but, in some respects, the church is 
reminiscent more of the spacious buildings of 
Early Christian architecture than of the mys- 
terious, aisled and cellular erections of the 
North, where, dominating all else is this 
question of thrust and support. Sa Croce is a 
thirteenth-century church, yet there is no 
triforium; the nave is spanned by a low- 
— roof, there is no vault. Sa Maria 
Novella and the Duomo both have vaults, but 
they are simply quadripartite. Vaults, in- 
stead of being interesting experiments in 
intermediate rib-work (and so far from being 
competitive, as in the North, in constructive 
development), are sometimes a field for 
fresco, as in the Cappella Bardi of Sa Croce 
and in a cloister of Sa Maria Novella. Per- 
haps, for the reason that a fresco is intended, 
complications are avoided; sometimes the 
vaults are enclosed by four segmental arches, 
thus flattening the effect. Judged by the 
same standard, the English valuation would 
appear to transfer the importance from the 
picture to the frame, and the very name of 
‘* infilling *’ does not add undue dignity to 
the severies. 


Nardini raises the point that the Duomo 
and its Campanile are not well related as in 
the case of the two western towers and the 
facade of an organically constructed Gothic 
building of the North; the West Front of the 
Duomo and its Campanile are too close to- 
gether:® The Loggia dei Lanzi, if another 
example may be taken, consists of three 
vaulted bays which are sityated in a corner 
of the Piazza della Signoria. Whatever 
effect may have been conferred by its posi- 
tion upon the Loggia at the time of its erec- 
tion, the setting for these three bays does not 
now seem to be satisfactorv, for even if it had 
ever been intended to share in a larger scheme, 
the Loggia presents a spacious appearance 
which seems unsuited to its Gothic character ; 
considered as it stands, the Loggia of three 
bays. of generous span like the arcades mi 
the Duomo, suffers as a detachment of units 


® Nardini, op. cit. sup., pp. 67, 68 








18] 


from a cellular system and lacks wxsthetic if 
not also real abutment. Perhaps its beauty, 
which it certainly possesses, 1s not struc 
tural, for this Loggia, to quote Lensi, 
‘‘ys indeed one of the chief works of 
medieval Italian architecture, unexcelled in 
the rhythm of its mass, by the simplicity and 
the purity of jits profiles, by its perfect fit- 
ness for purpose.’*’ 

The decorative, of less architectural value 
than the constructive Gothic, resembles the 
best architecture of the Gothic revival; it 
is an architect's Gothic, with the added in- 
terest that these essays in scholarly composi- 
tion were carried out at the same time as the 
anonymous, flowing ‘‘ Decorated "’ was in 
course of development in England * The 
Campanile of Sa Maria del Fiore,”’ says 
Nardini, ‘‘ as a whole is a creation genuinely 
Italian, and is one of the more splendid mani- 
festations of the beautiful Florentine style.’’* 
The decoration of the Duomo and of its Cam- 
panile cannot fail, of course, to excite ad- 
miration, whether viewed at close quarters 
from the Piazza del Duomo, from a little 
distance, where, perhaps, a cleft occurs be- 
tween the palaces, or from the favourite 
point of vantage at the Piazzale at San 
Miniato; in morning light, in the rosy light 
of evening, the Duomo dominates the city, 
« luxuriant temple decked in multi-coloured 
marbles with the pageantry of the North. 

In the West Front of the Romanesque 
church of San Miniato al Monte, an allusion 
occurs in the marble decoration to the archi- 
tectural forms of the Classic Age. The 
decorative allusion satisfied the eye, although 
it bore little or no relation to the church 
which lay behind it. Thus the old forms 
were not lost in oblivion, and eventually the 
Renaissance came and Classic allusions were 
replaced by Classic realities. 

The Gothic allusion in the Duomo and in 
its Campanile is contemporary, not historical. 
The Gothic forms were not far to seek, and 
they became a vocabulary for the designer. 
*Nardini refers to an old design for the Cam- 
panile which he suspects to be the work of 
Giotto, and which, he thinks, is lacking in 
style and far inferior to the Campanile which 
can be seen to-day; but, in any case, Giotto, 
Andrea Pisano and Francesco di Talento have 
successively contributed towards the erection 





? Lensi, Alfredo, “ Palazzo Vecchio,"’ Milan, 1929, 
p. 40. 

* Nardini, op. cit. sup., p. 70. 

* Nardin, op. sit. sup. Alfredo Melani alsu makes 
a reference to this parchment design in “ The Great 
Cathedrals.” I., in the “American Architect, 
LXXXVIII., p. 46. 
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THESIS DESIGN FOR A COUNTRY HOUSE FOR H.R.H. THE DUKE OF CORNWALL: View of Model from East End. 
By MR. H. B. ALLSOPP (Fifth Year, Liverpool Schooljof Architecture). 


of a tower, Gothic chiefly in its decorative 
treatment and sharing little else with its 
contemporaries of the North. It creates an 
allusion to Gothic architecture. 


This decorative architecture is, moreover, 
interesting in that it shows the power of com- 
position in form and in colour and in the use 
of geometry as a handmaid to ornament 
rather than as a handmaid to ornament 
through construction. 

Yet from such buildings as the Duomo and 
its Campanile, the reputation of Gothic archi- 
tecture as a whole benefits little, and in an 
appreciation of the qualities of the Gothic 
which is displayed in them, the failure i 
essentials cannot be overlooked. The abun- 
dance of a rich material and the disregard for 
Gothic constructive development removes 
those obstacles in encountering which the 
artist is most likely to achieve successes and 
to register progress. Such buildings consti- 
tute a phase to be experienced before the 
classical maturity of the Renaissance is 
reached; a conservative affection for old 
architectural forms was inevitable, for so 
many examples of them still remained in 
Italy; so much of the medieval architecture 
of Florence does, in fact, mark that transi- 
tory and superficial subservience to northern 
influence, but it shows also a desire to create, 
even if under foreign tutelage, and it is a 
true index to the unhappy and helpless con- 
dition of that country in medisval times. 


(Concluded. ) 


ILLUSTRATIONS 


PLATES. 


Buckston Browne Farm, Downe, Kent. 


This establishment, which has been built 
at Downe, Kent, for the Royal College of 
Surgeons of England, was formally opened 
on July 12. The buildings comprise a farm- 
house containing lodgings for the staff at 
either end and for visiting workers in the 
centre, together with a range of buildings 
in the rear containing laboratories, work- 
rooms and pens for the animals under obser- 
vation. These buildings are constructed as 
skeleton units in order that they may be con- 
veniently sub-divided, fitted up and arranged 
to suit varying requirements. The general 
contractors for the whole work were Messrs. 
Fricker and Smith, of Kilburn, and the 
following firms were associated with the 
work :—Burn Bros., heating and sanitary 
engineering; The Alliance Electrical Co., 
electricity ; General Asphalt Co., floors and 
roofs; S. R. Cameron, carving and sculpture. 

The work was carried out from the designs 
and under the superintendence of Mr. E. C. 
Frere, F.R.I.B.A., of Lincoln’s Inn Fields. 


Work by Liverpool Students. 

In connection with the exhibition of 
students’ work now on view at Liverpool 
University, a correspondent writes as 
follows :—Of particular interest are the 
thesis subjects prepared by the fifth-year 


THESIS DESIGN FOR A CASINO. 


By MR. E. G. R. MILES (Fifth Year, Liverpool School of Architecture). 


students. These are too numerous and too 
considerable to mention in detail; each one is 
of interest and merit. In these, the student 
has to prepare his own programme for a kind 
of building and on an actual site of his own 
choosing. He has to make research into the 
requirements of the subject, and study it 
from every point of view. One of the most 
outstanding schemes is for a brewery, by G. 
Roberts. Presented in a modern way, it 
seems to have the inevitable lay-out of a 
great machine. Another design, which pro- 
vides an unusual interest, is a suggested 
Country House for H.R.H. the Duke of 
Cornwall, upon an actual site in Cornwall. 
In this, besides considerable plans, eleva- 
tions, sections and perspectives, the author 
provides (as do many others) a mode! of his 
scheme. 


Wilberforce House, Kingston-upon-Hul 
A special article on this building is given 
on page 180. 


Infectious Diseases Hospital, Paisley. 
Our illustration of this scheme, which is 
from a drawing by Mr. R. Myerscough- 
Walker, A.R.I.B.A., is a_ bird’s-eye view 
showing the lay-out of the various buildings. 
Sir John Burnet, Tait and Lorne are the 
architects. 
Swansea Civic Centre. 
We give this week a selection of working 
drawings of the Council Suite of this scheme 
Other illustrations and descriptive 
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appeared in our issues for June 9 and July /. 
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NEW PUBLIC WORKS 


Ow the question of public works, Mr, A. C. 
igou writes to The 7'imee to point out that 
the term ‘ public works’ may be used in 
ze than one sense. It is possible that Mr. 
Runciman had in mind in framing his whole- 
sale condemnation what are usually called 
lief works—the digging of trenches by one 
et of men to be filled up by another set, and 
so on. If he meant this his remarks have no 
relevance to practice, since nobody has sug- 
gested that the Government should encourage 
public works of that kind... . : 
‘It is often said that it [the making of 
employment] is desirable or not according as 
the work done by the additional men 
employed is or is not worth its cost; and 
being worth its cost is interpreted to mean 
yielding a money return sufficient to pay in- 
terest on that cost. This test obviously 
annot be applied to public works whose 
return is not mediated through money at all, 
such as roads. But that is not the point I 
am concerned to stress. The term ‘ cost’ is 
ambiguous. From the point of view of a 
private employer the cost of setting 1,000 
men to work—apart from materials and so on 
s the wages that he will have to pay them. 
But from the point of view of the community as 








Phe ili—nee 





a whole it is these wages minus the unemploy- 
ment benefit that the men would be entitled 
to claim if out of work. In deciding whether 
a particular scheme of capital development is 
or is not desirable it is cost in the second 
and not in the first sense that ought to be 
taken into account. In view of the fact 
that unemployment benefit amounts to not 
less than one-third of the average rate of 
wages there must clearly be many schemes 
that will pass the cost test if cost is inter- 
preted in the second—correct—sense, though 
they would fail if it were interpreted in the 
first.’” 

Mr. J. M. Keynes, in a letter to the same 
newspaper, says, ‘‘ the main point is whether 
there are not many enterprises which would 
pay for themselves if we were to credit to 
their cost what they would save the Treasury 
in unemployment relief, and, I should add, 
what they would earn for the Treasury in the 
increased yield of taxation. Prima facie 
there are large fields of development, notably 
housing and perhaps railway electrification, 
which would pass this test successfully. I 
suggest that it is the duty of the Government 
to set up an expert body to settle this ques- 
tion authoritatively. If schemes are forth- 
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coming, then, on the Government’s own show- 
ing, they should be adopted.”’ 

Following are particulars of the latest new 
public works : 


Birmingham. 

The City Council has sanctioned the acqui- 
sition of a central site, on which it is proposed 
to erect buildings for technical, commercial, 
and art studies. The approximate cost of the 
land is £200,000. A scheme prepared by the 
Education Committee provides for the erection 
of the new buildings in two stages. 


Brighton. 

The new town hall scheme for the Town 
Council has now been passed, and Mr. John 
L. Denham, F.R.I.B.A., 27, Queen’s-road, 
Brighton, is to be the architect. The scheme 
is to cost about £250,000. 


Dudley. 

The Town Council recommend, subject to 
the sanction of the Minister of Health, the 
tender of Messrs. John Dallow and _ Sons, 
Blackheath, of £52,280 be accepted for the 
erection of new municipal buildings 
London. 

H.M.O.W. are inviting tenders for the 
following works :—August 11, telephone ex- 
change at Prestwich; August 14, post-office 
gavage at Stafford Station sorting office; 
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SWANSEA CIVIC CENTRE: Sections through Entrance Hall of Council Suite. 
MR. PERCY THOMAS, F.R.I.B.A. (MESSRS. IVOR JONES AND PERCY THOMAS), Architect. 
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August 15, employment exchange at Sutton; 
August 15, employment exchange at Brixton: 
August 16, employment exchange at Slough ; 
August 16, post office and telephone exchange 
at Flint; and August 17, extensions of field 
entomolo; building at the Forest Products 
Ragesieh Lehuadecy, Princes Risborough. 


Middlesbrough. 

For erection of Brambles Council Public Ele- 
mentary School the E.C. are now inviting 
tenders. The closing date is August 8. 


Portsmouth. 

The City Council kas adopted a slum clear- 
ance scheme which is estimated to cost 
£689,000. Eight hundred and er gm 
perties, 74 of them business premises, lyin 
12 different areas of the city, are affecte i 
the scheme. New houses to the number of 
1,378 will be built. 


Rowley Regis. 

Tenders are to be returned not later than 
August 21, to Mr. C. Buckley, Clerk.to the 
Urban District Council, for the erection of 
87 non-parlour-type houses in Tibbetts- 
garden. 
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BUILDERS AND BUILDING SOCIETIES 


By B. S. TOWNROE. 


THe meeting on July 24 of the Quarterly 
Conference of the National Federation of 
House Buiklers was of considerable interest 
to all house builders. Those present discussed 
the Government's housing policy of sharing 
with building societies the risks involved in 
lending money for the building of working- 
class houses to be let to working-class 
tenants. In order that builders may appre- 
ciate the exact position, it may be usefu 
summarise the conditions under which finan- 
cial assistance may now be received. 

In the first place, it must be remembered 
there are various kinds of societies. There are 
societies incorporated under the Building 
Societies Acts; there are also societies incor- 
porated under the Industrial and Provident 
Societies Acts. Since 1925, local authorities 
have had the power to provide certain limited 
guarantees in the hope that members of any 
of these various societies may be encouraged 
to build or buy houses. But last year a new 
development took place. Representatives of 
the building societies of this country 
approached the Minister of Health and 
placed before him a scheme for using the 
large financial resources in the possession of 
the societies for working-class housing. At 
one time it was hoped that the Government 
would agree to assist in the building of 
houses to be sold, and recently Sir Enoch 
Hill, of the Halifax Building Society, ex- 
pressed regret that no thought had been 
given by the compilers of the Housing 
(Financial Provisions) Act to those desiring 
to become owners. 

The advisers to the Government, however, 
had no intention of allowing State credit to 
be used for such a purpose. They welcomed, 
however, the offer of the building societies 
because it provided an alternative policy. 
Sir Hilton Young, the Minister of Health, 
was consequently able to put forward in Par- 
liament not only the negative policy of 

stopping all subsidies, except those for slum 
clearance and reconditioning of rural cottages, 
but also a constructive policy based on a 
triple alliance between the State, the local 
authorities, and the building societies. 

The Act embodying this policy has now 
become law, and the Minister can reimburse 
a local authority not more than one half of 
any loss sustained under the terms of the 
guarantee. An actual example may illustrate 
the position. A builder wishes to build a 
house to the value of £400. The normal loan 
on a house of this value would be £280, but 
under the Act a society can lend up to 90 








fore £80. Who will pay the loss should the 
builder fail to fulfil his liabilities to the 
building society which !ends him £560’ 
Under the new Act the State, the loca] 
authority and the building society share the 
risks attached in lending this furthe: £80, 
Each party to the transaction is responsible 
for the sum of approximately £26 10s. 

On this basis, on every house = ied at 


£400 and built under this policy, the Min- 
istry of Health, as representing the “al ayer, 
has to be prepared to accept a loss of £26 10s, 
In return, the State, acting throug! the 
Minister, requires the builder to comply wi 
certain requirements : — 


(1) The builder must prove that the house 
will not be sold, but will be let to a tenant 
of the working classes. There is no exact 
definition of the phrase “working classes,”’ 
but as a guiding rule it may be regarded 
as covering a tenant earning a weekly wage 
of not more than £5. 

(2) Further, the Minister requires to 
know the type and the size of the house 
to be built. 

(3) There should not be more than 12 
houses built to the acre, and in each house 
there should be a fixed bath. This bath 
need not necessarily be upstairs or down- 
stairs, in a separate room, or in the scul 
lery. Moreover, the Minister of Health 
can, if he thinks fit, give permission for 

more than 12 houses to be built to the acre, 

and for fixed baths not to be installed. 

The builder borrowing the money, or the 
building society lending, will have to satisfy 
the Ministry of Health on the above three 
points, but it will aiso be essential to satisfy 
the local council which is prepared to accept 
liability for another £26 10s. Loca] authori- 
ties are likely to vary in their requirements, 
but the following may be regarded as typical 
conditions :— 

(1) The builder will have to prov ide a 
plan of the lay-out, so as to show the s . 
the proposed roads, drainage, and den ity. 

(2) Most councils will probably ask for 
architectural plans, so as to assure tiem- 
selves that the house is of a decent design 
and not likely to become an offence. 

(3) Probably the minimum and maximum 
superficial area will be laid down; say, "60 
minimum and 800 maximum. 

(4) The fair wages clause will, of course, 
have to be inserted in all contracts 

(5) The builder will have to provide 
proof that he is financially stable. Councils 


per cent., t.e., £360. The excess of the would soon be in trouble with their rate- 
guaranteed Joan over the normal Joan is there- payers if they allowed money to be ‘ent 
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men of straw without any proper finan- 
1] backing. 

6) The rents to be charged will not be 
wed to exceed a certain sum. The 
iilder, or the building owner, will no 
ibt have to furnish full particulars of 
tings and rents every year. 

7) No fines or premiums will be per- 
itted. 

(hese are all common-sense conditions. 
[hey may prove irksome to the builder, but 
undoubtedly something on these lines will be 
necessary as the ratepayers’ money is in- 
volved, 

An even more complicated question, which 
has been discussed a good deal in private, is 
the position that might arise should a bor- 
rower default. At the end of a few years 


SOCIETIES AND 


R.1.B.A. 
THE EXAMINATIONS, JULY, 1933. 
The Final Examination. 

The Final Examination qualifying for candi- 
dature as Associate R.I.B.A. was held in 
london and Edinburgh from July 5 to 13. 
Of the 173 candidates examined, 65 passed 
(18 in Part 1 only) and 108 were relegated. 


The successful candidates are as follows :— 
E. de la Tour Abrams, ¥, Johnson. 
J.S. Adams, J. E. R. G. Kean. 
4. J. Baxter. Cc. M. G. Keeping 
W.H. Beattie. (Part 1 only). 
FE. E. Bedingfield, J. W. Laing. 
J. A. Bent (Part 1 only). A. C, Layfield. 
S. Bentley. B, Locke. 
H. ©. Boardman. J.D. T. Marsh. 
H. J. Brewster (Part 1 S. Maskell. 
ynly). C, O. Middlemiss, 
4. G. Church. L. W. Millard. 


W. E. G, Coker. S. W. Minson. 


F. R. D. Coleman, J. R, Moore. 

R. E Cookson. C. J. Morreau. 

E. A. Day. J.S. Mould. 

P. A, d’Avoine, W. L. Nicholson. 

L.S. Dyer (Part 1 only). R. J. Potter. 

“. ©, Fardell (Part 1 J.¥. Prior (Part 1 only). 
only). J. E. Reid. 

L. H. A, Fermaud F. B. Reyner (Part 1 


Part 1 only). 
4. F. Fry (Part 1 only). 
\lice R. Gascoigne. 
J. Geadge, 
H. V. Godsall. 
L. J. Grigg (Part 1 
KE. A. Grove. {only). 
K. KR. C, Halahan, 


only). 

W. C. Robson (Part 1 
only). 

C.G, Runniecles (Part 1 


only). 

W. J. Scott (Part 1 
only). 

A. L. Sharpe. 

©. H, Simmons. 

H. A. Snow, 


. Hamnett. 
Harley-Smith (Part 


1 only). G. H, L, Stubbs (Part 1 
Ek. K. Harrison. only). 
N. Hawkes, W. H, Timmons. 
Herbert. C. M, Townend. 
0, KE. Hill M, G. Wardley. 


4. Howard (Part 1 A. Wilkinson (Part 1 
nly) only). 

Ingham (Part 1 G. R. H. Wright. 

lu) H. M. Wright. 


The Special Examination. 
e Special Examination qualifying for 
lidature as Associate R.1.B.A. was held in 
lon from July 5 to 11, and in Edinburgh 
July 5 to 13. Of the 18 candidates ex- 
ed, 9 passed (1 in Part 1 only and 2 in 
2 only) and 9 were relegated. The suc- 
il candidates are as follows :— 
Borrett. 8. G. Goligher (Part 2 
?. Chambers (Part 2 only). 
1 L. Pearce. 
R, B, Pearce. 
B. 8, Roberts. 


Dilworth, 
‘ron (Part 1 only). 


Examination in Professional Practice for 
Students of Schools of Architecture 
Recognised for Exemption from the 
R.I.B.A. Final Examination. 

e Examination was held in London and 
burgh on July 11 and 13. Of the 26 can- 
tes examined, 20 passed and 6 were rele- 
ed. The successful candidates are as 


8 ta 


baker, H. Lind. 
Ballinger, D. Livingstone. 

» H. Brooks, ¥F. W. Mudd. 
M. Bryce, Elizabeth C. C. Philip. 
Cadell. C. F. Redgrave. 

A. Carrick A. A. Robin. 
tine Dickinson. D. H. Rowledge. 

ry ue tce. A. W. Thornton. 

', Hickton, Enid M. Wilmot. 


P a D, Jackson. A, R. Young. 
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part of the original loan will have been paid 
off, but it will be necessary for an under- 
standing to be arrived at dealing with any 
possible losses at all stages. 5 

It has only been possible in this article to 
deal with some of the main factors involved 
under the new housing policy. The situation 
will be even more complicated should it ba 
found possible to arrange for advances for 
the reconditioning of old property, for the 
risks in that case are obviously greater. But 
even as regards the building of new houses, 
builders must realise from the outset that 
their independence of action will be strictly 
limited. Much time and temper will be saved 
if every builder seeking for an advance ascer- 
tains exactly the conditions imposed both by 
the Ministry of Health and by his own local 
authority. 


INSTITUTIONS 


Intermediate Examination, May, 1933. 

The R.I.B.A. Intermediate Examination 
qualifying for election as Student R.I.B.A., 
was held in London, Belfast, Edinburgh, Hull, 
Manchester, Newcastle-upon-Tyne and Ply- 
mouth, from May 26 to June 1. Of the 192 
candidates examined 65 passed and 127 were 
relegated. The successful candidates are as 
follows :— 


A. J, Atkinson. 
J. R. Bearpark. 
W. H. Beesley. 
M. H. G. Blackman. 
D. B. Bloore. 

C. M. Bond. 

R. 8. Brooks. 

H. K. Brown. 

Cc. N. Byrom. 

E. J. Chambers. 
H. D. Clifford. 

R. Cowing. 

B. H. Dale. 

G. H. Dickinson. 
8S. Downing. 

G. Ellis. 

8. F. Everson. 

G. M. J. Geers, 

L. T. George. 

E. D. Haigh, 

G. A. Hancock. 
E. Hodgson. 

T. H. G. Hopkins. 
W. A. L. Hopkins, 
A. J. Horsfield. 
A. G. Hughes 

E. Ingoldsby. 

J. E. Jackson. 

E. 8. Jones. 


I. C. Martin. 

J. W. Mason, 

W. I. Mort. 

A. J. Newton. 

G. F. Owen. 

R. V. Pidgeon. 
H. L. Pitt. 

A. E. Potts, 

H. Richardson. 

A. G. Robertson. 
R. Saddler. 

A. H. E. Shearing. 
P. B. Sidebottom. 
A. G. Sinclair. 

D. J. Smith. 

E. D. Smith. 

J. R. Southcombe, 
F. Stower. 

J. P. Taylor. 

J. W. Taylor. 

G. H. Thorpe. 

G. BE. Twydell. 

S. W. Warn. 

Cc. D. Wheeldon. 
J. O. Williams. 

EK. P. Wilson. 

W. G. Wilson. 

D. Wilton. 

E. Woods, 


H. Judson. L. O. Woodward, 
T. B. Kennedy. W. J. Wynn. 
R. K. Lewis. R. R. R. Young. 


A. C. Manuel. 

New Members. 

At a Council meeting of the R.I.B.A., held 
on Monday, July 3, the following members 
were ele ted :— 

AS HON. CORRESPONDING MEMBER. 
Professor Hans, Poelzig, Dr. ing-h.c. 
AS FELLOWS. 

A. C. Holliday, B.Arch. Captain C. M. B.Hinderer 
Liverpool, A.M.T.P.L F. Ww. Masey. 

BE. P. Lavender. C. Medley. 

W. G. Ross. A. F. B. Paul. 

T. T. Sawday. F. L. Poole. 

P. H. Watson. 8S. Constanduros. 

R. 8. Wilshere, P.A.S.1. 

AS ASSOCIATES. 

N. D. Ayres, (Welsh Sch. BR. Y¥. Goodden, (A.A.). 
of Arch., The Tech. Col., J, L, Parkinson, (Liver- 
Cardiff). 00] Sch. of Arch., Univ. 

J. W. Briggs, Dip.Arch. of Liverpool). 
(Leeds), (Sch. of Arch., ae 6 @. 
Leeds Col. of Art). “(A.A ). 

J. L. Crowther, (Sch. of sedges 
Arch., Leeds Col.of Art). R. H. Uren. 

AS LICENTIATES. 

O. W. B. Ellis, P.A-S.L, 
M.R.San.1. 

H. 8. Malone. : 

J. P. Nelson, (Junior). 

J. Watson. 

N. B. Wood. 


Preston, 


R. H. T. Bard. 
Il). Bradshaw. 
H. Cescinsky. 
R. Coldwell. 

L. J. Couves. 


MAINTENANCE SCHOLARSHIPS IN. 
ARCHITECTURE. 

The Royal Institute of British Architects 
announce “that the following Scholarships, 
each of £100 a year, have been renewed for a 
further period of one year :— me 
“3 ey. Word (Architectural Association 

School of Architecture, London). 
Mr. A. M. Irvine (School of Architecture, 
Robert Gordon’s Colleges, Aberdeen) 
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(4th and 5th Year Maintenance Scholar- 
ship). 

Mr. M. G. Gilling (Liverpool School of 
Architecture, University of Liverpool) has 
been recommended to the Artists’ General 
Benevolent Institution for the renewal of his 
Scholarship of £100 for another year. 

A special extension grant for one year of 
the Scholarship of £100 awarded in 1930 has 
been granted to Mr. Ralph Dickinson (Bir- 
mingham School of Architecture). 

The Ralph Knott Memoria! Maintenance 
Scholarship of £45, tenable at the Architec- 
tural Association School of Architecture, has 
been awarded to Mr. C. O. Tremeer. 


MANCHESTER SOCIETY OF ARCHITECTS. 


On Thursday evening, July 13, a summer 
visit of the Manchester Society of Architects 
was paid to buildings designed by Mr. W. A. 
Johnson, F.R.I.B.A., architect to the Man- 
chester Co-operative Wholesale Society. A 
large warehouse building attached to a tobacco 
factory was visited, where many interesting 
forms of construction were seen. <A visit was 
also paid to the extension to the Co-operative 
Union Building, where a large assembly hall, 
lecture rooms, board room and offices have 
Leen built. Some interesting reconstruction 
of old work was seen at the head offices of the 
Society. 

Another visit was paid on Wednesday even- 
ing, July 26, to the Mines Rescue Station at 
Joothstown, designed by Messrs. Bradshaw 
Gass and Hope. This is a most interesting 
building, being constructed as a consequence 
of recent legislation to provide accommodation 
and apparatus for trained men to carry out 
rescue work at any mines in the Lancashire 
and Cheshire district. 

Accommodation is provided for the training 
of other men, and includes galleries in which 
will be reproduced conditions which may be 
present in a mine when a serious accident has 
occurred. There is accommodation for oxygen 
apparatus, motor tenders and an aviary for 
the canaries used to test the quality of the air 
in the mine. Adjoining the station are 
houses for the superintendent, instructors and 
permanent staff. 


THE INSTITUTE OF BUILDERS. 
Examination Results. 
We give below lists of successful candidates 
in the Institute of Builders’ Licentiate and 
Associate Diploma examinations this year. 


LICENTIATE DIPLOMA EXAMINATION. 
H. J. Allcroft, Shepherds C. RK. Hinkins, Oxford. 


Bush. 

L. Antill, Lewisham. 

¥. Archard, Maidstone. 

L, Bakewell, Belper. 

8S. Bardell, Hendon. 

1.C, Bartholomew, Ealing. 

G. E, Beard, Swindon. 

C, Beer, Wembley. 

E. M. Biggs, Neath. 

J. P. Birch, York. 

P. F. N, Boyt, London. 

E. Calvert, Heywood. 

J, E. Carey, Bristol. 

J, R, Clark, Watford. 

A. P, Clements, Leicester. 

H. N. Collins, Maidstone. 

D. M. Parfitt-Cook, Wor- 
cester Park. 

©. A. Cox, West Drayton. 

W. E. Crockford, Roches- 


J 
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. 8. Dale, Cleethorpes 

3. O. Davies, Wrexham, 
Dufton, Todmorden. 

G., B. Eden, Guildford. 

M. B. ©. Elliott, Maple- 
durham, 

B. Faulconbridge, Coven- 


.. H. Crompton, Hyde. 


Li 
I 
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try. 
L. I. Guest, Torquay. 
G. H. Gurney, Goodmayes. 
A. Hadley, Salford. 
W. H. Hale, Birkenhead. 
R. E. Harding, Bourne- 
mouth. 
V. C. Harris, Pontypool. 
W. W. Harris, Ashford. 
C. J. Hills, Bath. 


P. P. Pinson, Acton, 

C, James, Blackpool. 

V. E. Jepson, Letchworth, 

J. F. Johnson, Nunhead. 

D. M. Jones, Gloucester. 

€. P. Jordan, Doncaster. 

R. H. McEwan, Worcester 
Park, 

F. W. Milton, Thornton 
Heath. 

E. C. Moorey, Whixley. 

J. Morgan, Southfields, 

W. T. Morton, Wanstead. 

H. V. Moyle, Balham. 

D. W. Munn, London. 

W. Newell, Glasgow, 

A. R. Norman, Harrow, 

H. 8. Oddie, Wallasey. 

W. J, Oliver, Andover. 

C. Pearson, Doncaster. 

W. HT. Pelling, Salistury. 

J. Proudman, Warrington. 

E. N. Randle, Sunderland. 

B. V.N, Rawlings, London. 

A. Rivers, Bristol. 

P. Robinson, Watford. 

G. Scott, Milnthorpe. 

¥, ©, Slough, Barnet. 

K, A. Smith, Surbiton. 

n.G Smith, Chelmsford 

H. Stephens, Manchester. 

G, Summers, Chatham. 

K. Surgenor, Middleton. 

C. Telfer, London. 

C. N. 8. Tribe, London 

P, Wainwright, Castleford. 

L, Weston, York. 

H, Whittaker, St. Helens. 

N, M. Wicks, Reading. 


ASSOCIATE DIPLOMA EXAMINATION, 


H. J. Aver, Penn. 

D, Scott Bayfield, London. 

F. A. Collis, London. 

FE. W. Harris, Radlett. 

J. G, Middleton, Gorleston- 
on-Sea. 


W.P. J. Murrell, Washford 


G, A. Riddle, London. 


R. C. Robinson, Londen. 


A. E, Thomas. Blackheath. 
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TOWN PLANNING INSTITUTE 


Mr. F. LonestrerH THompson (President) 
took the chair at the annual meeting of the 
Institute, held at Caxton Hall, Westminster, 
on July 14, when Mr. G. L. Pepler (hon. sec.) 
submitted a satisfactory balance sheet, and the 
members of the Council were elected. 

Replying to a vote of thanks to the Council 
and officers, moved by Mr. Elgood, the Presi- 
dent reviewed the proceedings of the year, and 
said that 54 new members had been elected. 
He referred to the examinations held during 
the year and to the passing of the Town and 
Country Planning Act. Most of the past ses- 
sion had been devoted to consideration of 
various aspects of the Act and its operation, 
and a joint committee composed of various pro- 
fessional bodies was considering the applica 
tion of the Act with a view to submitting sug- 
gestions to the Minister of Health for inciusiou 
in the new Model Clauses now being prepared. 
Evidence was to be given on behalf of the In- 
stitute before the Departmental Committee on 
Garden Cities, and Mr. Davidge and himself 
had been appointed to represent the Institute 
on the Aerodrome Advisory Board. A Com- 
mittee now sitting, which had rather a hard 
task before it, was the Professional Practice 
Committee, which was attempting to tackle 
the question of a revision of fees to meet the 
new conditions which had arisen under the 
Act. 

Mr. E. Mawson, in conveying the ee 
of the New Zealand Institute to the Presideut 
and Council, called attention to the proposal 
to establish a school of town planning in 
Auckland University. An important point had 
been raised during the discussion as to educa- 
tional standards and qualifications. Both the 
West Australian and New Zealand Institutes 
were proposing to establish educational facili- 
ties and grant degrees and diplomas, and if 
other parts of the Empire took that course 
there would be chaos. It was thought there 
should be some uniformity of educational 
standards, and some reciprocity between the 
different parts of the Empire, and this was a 
subject which might be discussed. 


Town and Country Planning Act: Practical 
Problems in Urban Areas. 

Mr. W. J. Taylor (Town Planning Officer, 
Norwich) contributed a paper on this sub- 
ject, in the course of which he said that 
on studying the various previous Town Plan- 
ning Acts, Orders, Regulations and Instruc- 
tions, it was realised that planning in urban 
areas was very restricted, but one gathered 
from reading Section 6 (2) (a) and (6) in the 
new Act that one could do nearly everything 
under town planning except completely replan 
a town, But to comply with Section 6 (2) (a) 
some such study would be necessary, and for 
the following reason—that public or other 
improvements, a the latter, come on 
them very suddenly. Usually the first intima- 
tion they got was the submission of actual 
building plans, which had either to be ap- 
proved, or disapproved within 28 days, unless 
the person submitting them would consent to 
consider any proposals the Council in ques- 
tion might male--ie any case, matters had to 
be rushed. He realised that a practical solu- 
tion of this difficulty would be to have a 
skeleton suggestive town plan, but there were 
a number of reasons why this procedure was 
not adopted. For instance, in every urban 
area there were residential districts which at 
first sight would not appear to come under the 
scope of the section referred to, yet it fre- 
quently happened that someone opened a shop, 
or erected a garage, or commenced some other 
business, a the character of the district 
changed in a very short time—even if town 
planning powers to control any future develop- 
ment were sought for in such an area the mis- 
chief had already been done, and if no further 
businesses were permitted a monopoly had 
been created. It was fortunate, therefore, 
that Section 6 refers to ‘‘development’’ as 
well as to “‘ improvements,’ and that ‘“‘de- 
velopment "’ was in effect defined as covering 
change of use. 

, Another problem was whether flats were 
houses. In a density zone of 12 houses per 
acre, how many flats should be permitted? 


Should one take a flat on a population basis, 
or on superficial area, or on a family basis? 
Should one differentiate according to locality, 
or should one take the curtilage proportion and 
height restriction? He was of the opinion 
that superficial floor area was a fair solution. 
For residential areas of low density, the floor 
area of flats divided by 960 would give the 
required number of equal houses—the 960 was 
the standard floor area in feet of the 1919 
house type. For densities of 12 per acre and 
above, the present minimum housing floor area 
of 620 superficial feet could be used as a honse 
unit. Under the General Interim Development 
Order, 1933, Article 6 (3) there appeared the 
following words : “ buildings ordinarily inci- 
dental to the enjoyment of the dwellinghouse 
as such.’’ Was a garage a building ordinarily 
incidental to the enjoyment of a dwellinghouse 
as such? If so, there was bound to be con- 
flict with the clauses of the scheme dealing 
with space about buildings. In Norwich they 
were receiving plans from speculative builders 
complying with the required distances from 
boundary fences—leaving, say, 10 ft. on one 
side of the house and 3 ft. on the other side. 
On completion of the building the house was 
offered for sale ‘“‘ with space for garage.’’ 
After the purchase of the house, a plan was de- 
posited for a garage coming close up to the 
fence—invariably the 3 ft. distance tees the 
fence could not be obtained—as there was no 
question of building line involved, should 
they refuse the plan on account of space about 
buildings, or had they to approve it? Had a 
house and garage been originally submitted 
utilising the whole frontage of the site, it 
would have been disapproved as being nearer 
than 3 ft. to the side boundaries. It would 
appear that there was a loophole in the 
General Interim Development Order to evade 
the space about buildings. Unless additions 
to buildings at the side were carefully con- 
trolled, they would get back to the unending 
terrace effect on their streets, because the next 
stage to a garage would be a bedroom above. 

Another question was that of height. If 
the height was controlled by a height restric- 
tion from the centre of the street, and the dis- 
tance from each side boundary was fixed, size 
seemed to some extent superfluous, but an- 
other difficulty arose. Presumably the height 
restriction was to prevent, as far as possible, 
unequal building heights on street frontages ; 
but suppose, for example, the height of build. 
ings was limited to 60 ft. above the street line. 
what was going to happen if some people re- 
quired the full height and others wanted 20 
to 50 ft., or some other height? Had everyone 
to conform to a maximum height? What 
about increased cost if a person wanted a 
building of 30 ft., and its neighbours were 
60 ft.—who was to pay the difference in cost, 
and what was to prevent an individual submit- 
ting a plan for a one-story building as a “‘ try- 
on,’ with a hope of getting additional stories 
at the ratepayers’ expense? The question of 
elevations also arose. If the onus of stating 
what was a pleasing elevation was on the local 
authority, the natural question of — the 
builder was, ‘‘ What kind of elevation do ou 
require?’’ which meant that the town plan- 
ning officer had to design the building. This 
eventually led to a certain type of builder 
depositing a freak elevation, knowing per- 
factly well it would be disapproved, but re- 
designed for him without cost. Architects in 
private practice then had a_ legitimate 
grievance, as the builder was saved the trouble 
and cost of employing an architect. 

Mr. G. Hill, in proposing a vote of thanks 
to the author, said that many a peals to the 
Ministry of Health could have cae avoided 
had the town planning officer consulted with 
the legal side of the administration before ad- 
vising his committee to come to a decision. 
Parliament, he considered, had provided for 
the matter raised in regard to external appear- 
ance. 

Miss Abram seconded the motion. 

Mr. M. H. Piercy pointed out that Sectiou 
6 prescribed that a resolution should not take 
effect unless and until it was approved by the 
Minister. The resolution must define the area 
of the proposed scheme, and to define this at 
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the outset appeared a very difficult task. be- 
cause the portion of built up land wh: 
could legitimately include in a scheme jade, 
the Act oo upon the proposal: 
scheme itself. 

Mr. Lawrence Veiller recalled the fact ihat 
when last he was in the country they were 
apprehensive of what was going to happen in 
regard to the new Act, and he was glad to 
know that some of the provisions would not 
lead to the dire consequences feared. 

Mr. W. O. Humphrey called attention : 
erection of Army huts and similar struc:ures 
in rural areas. This, he said, aggravated the 
problem of town planning, and it would be 
a great help if the Ministry of Health would 
alter their views in regard to it. 

Mr. A. Sofford pointed out that harm to 
town planning would result if people got the 
idea that town planners wanted to lay down 
the type of building to be allowed in any road. 


LAW REPORT 


Court or APPEAL. 
Before the MasTer oF THE Rotts and 
Lorps Justices LAWRENCE and Romer 


APPEAL BY BUILDERS’ MERCHANTS. 
Moler Products, Ltd. v. J. H. Sankey and 
Sons, Ltd. 

This was an appeal by the defendants, J. H 
Sankey and Sons, Ltd., from a judgment of 
Mr. Justice Maugham, sitting in the Chancery 
Division, in favour of Moler Products, Ltd., 

the plaintiffs in the action. 

Sankey and Sons, Ltd., are builders’ mer- 
chants, and plaintiffs sought a declaration in 
the Court below that an agreement between 
them and the defendants of August, 1927, 
had been determined and was no longer bind- 
ing on the plaintiffs. 

Moler Products, Ltd., are manufacturers 
of floor blocks, partition blocks, insulating 
bricks, slabs and pipes for use in the build- 
ing and engineering trades, and the powders 
and aggregates for use in the manufacture of 
concrete made from the raw material known 
as ‘‘ Moler.’’ In August, 1927, plaintiffs ap 
pointed defendants their selling agents, de- 
fendants undertaking not to be interested in 
or sell any raw material or manufactured 
articles similar to moler and to do all they 
could for the sake of moler. 

It was alleged that, in breach of the agree- 
ment, defendants had interested themselves in 
and sold pumice, which was a material simi- 
lar to plaintiffs’. Plaintiffs, in 1931, deter- 
mined the agreement. 

Defendants denied that they had committed 
any breach of the agreement, and pleaded that 
they were ready and willing to perform their 
part of it. They counter-claimed for an in- 
quiry as to damage they had suffered. 

His lordship, in his judgment, had said 
moler and pumice had similar advantages, 
although the latter was not used alone, as 
moler was, for building purposes, but re- 
quired some addition of Portland or other 
cement to bind it. He came to the conclu- 
sion that the defendants were certainly 1n- 
terested in the sale of the raw material known 
as pumice, and to some extent interested in 
the sale of manufactured products made from 
pumice. The whole case turned upon the 
interpretation of the word “ similar ” in the 
agreement. In his opinion ‘‘ similar ’’ meant 
in effect similar in characteristics and func- 
tion, so as to be commercially compet)! ive. 
He was satisfied there had been a breach 
of the agreement by the defendants, anc he 
limited the inquiry as to damages to pwnice 
material and Cranham blocks, holding ‘at 
breeze partition blocks did not come whin 
the prohibition. He dismissed the defend*"*s 
counter-claim. : 

It was from this decision that the defen: "Ss 
now appealed. 

Mr. Wilfred Green, K.C., argued the 
for the appellants, and Mr. Moritz, K.‘ 
the defendants. é 

The Court held that the decision of Mr. / 
tice Maugham could not stand, and t 
peal would be allowed, with costs, and j 
ment entered for the defendants on the | 
and counter-claim, and there would be a 
quiry as to the damages sustained by the 
fendants through the determination of 
agreement by the plaintiffs. 


the 
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THE REPORT OF THE MINISTRY OF HEALTH 


(uz fourteenth annual report of the 
Ministry of Health, for the year 1932-33, just 
issued, contains the usual summary of most 
valuable and interesting information, and the 
new feature, which we noticed in our article 
on the report of last year—a section on the 

ywth of local debt and the measure of 

ability thereby thrown on the ratepayers 

; carried a stage further by setting out in 
deceunial periods from the year 1884-85 to 
1930-31 the total figures of annual local ex- 
penditure and the proportions in which it has 
been defrayed from the rates and the taxes 
respectively. We give prominence in the 
first place to 


Sium Clearance and Rehousing. 

[he report emphasises the fact that the 
(;overnment have formed the view that the 
present rate of progress in clearing the slums 
aud improving bad housing conditions is too 
slow, and that the present time, owing to the 
fall in building costs, and in the rate of in- 
terest at which money is obtainable on loan, 
s opportune for an intensive and concerted 
effort. The slums are described as “‘ a legacy 
f the uncontrolled building which accom- 
panied the industrial expansion of the last 
entury,’’ and their clearance is pronounced 
to be “a limited problem, measurable as to 
both the cost and time required for its solu- 
tio an encouraging expression of opinion, 
and perhaps it is fitting that the next sec- 
tion of the report should deal with Town and 





Country Planning, as it affords a reminder 
it had the indiscriminate building which 
followed the conclusion of the war been 


allowed to continue unregulated, other prob 
would have been handed on to future 

‘nerations. 

The report indicates need for expedition 


both directions, and as regards slum 
earance it is pointed out that as the only 


subtidy mow available for new jAhouses is 
that under the Housing Act, 1930, it is of 
special importance that the days fixed for 
the vacation of houses to be demolished should 
vt mise with the dates on which the 
new houses will be ready for occupation. 
Krom a table given at page 94, it appears 
the total number of houses provided 
rehouse persons displaced, both under the 
{ legislation up to March 31, 1925, and 
eafter up to March 31, 1933, was 13,426 
From March 31, 1926, the figures are given 
tor each year, and it appears that after about 
March 31, 1930, a check to progress was sus- 
t d owing to the interpretation placed by 
uurts on the statutes then in force, a 
erence, no doubt, to such cases as ex-parté 
) and ex-parte Yaffe. 


ri Sing, 

ihe number of houses completed in Eng- 
| and Wales (excluding those built for re- 
ig purposes in connection with slum 
ince schemes undertaken under legisla 
hon before the Housing Act, 1930) for the 
vears 1928-29 to 1932-33, was 956,707; 
t number built since the Armistice was 
1,763, of which 940,686 were built with- 
“tate assistance. The report calls atten- 
'o the increase in recent years of houses 
vithout State assistance; from 1919 
rch, 1923, only some 53,000 had been 
ted, and from 1923-24 to 1928-29 the 
rs so built each year varied from about 
to little more than 69.000. In 1929- 
number jumped to 91,691, in the fol- 
year to 128.728, and last year the 

was 103,903. 
report, on page 95. deals with criticism 
v put forward of the results of the 
housing effort, in which it has been 
1 that according to the 1931 census 
the ontpnt of new honses in the 
im 1921-31 has hardly been suffi- 
provide for the increase in the num- 
amilies during that period, and has 
thing to overtake the accumulated 
which existed in 1921. and it is 
out that the criticism is based on 


f 


a misapprehension of the census figures. The 
explanation is by no means easy to follow, 
and we feel constrained to give it in full, as 
follows: ‘‘ For the purpose of the census 
the term ° private family ’ is defined as ‘ any 
person or group of persons included in a 
Separate return as being in separate occupa 
tion of any premises or part of premises, 
lodgers being so treated only when returned 
as boarding separately and not otherwise 
It follows that every unit of occupation (t.e., 
every separate house occupied as a whole and 
every room or suite of rooms in separate 
occupation) represents, for census purposes, 
one family and no more. An increase in the 
number of census families means, therefore. 
and is dependent on, an increase in the num- 
ber of occupied units of occupation, and 
until the number of unoccupied units in 
creases the number of census families must 
increase with every addition to the number 
of houses built or of units created within 
existing houses, except in so far as that 
increase is countered by thedemolition of exist 
ing units. In the ordinary course, i.e., when 
no serious housing shortage exists, the num 
ber of ‘ census families’ varies generally with 
the increase in the combined number of the 
widowed and of married couples. Over the 
fifty years, 1861 to 1911, the correspondence 
of the two figures was very close, and only 
the housing shortage which existed in 1921 
accounts for the fact that this correspondence 
did not continue. Had it continued, the in 
frease of census families in England -and 
Wales in the years 1911-21 would have been 
approximately 1,189.000; but, in fact, an in 
crease of no more than 796,000 was recorded 
in 1921. Had the correspondence continued 
over the following decennium. the further 
increase by 1931 would have been approxi 
mately 1,101,000. In fact, an increase of 
approximately 1,494,000 was recorded. 
During 1921-31, 1.616.000 new houses were 
erected Since the census date of 1931 ip 
proximately 396.403 further houses have been 
provided = 


The Subsidies. 

As the subsidies, with the exception of 
subsidies under the 1930 Act, are now practic- 
ally stabilised, it may be instructive to 
analyse the liabilities under the various Acts. 
The liability in the year under review in 
respect of the 1919 Act was £68: 5.000. and 
this annual lability will continue for another 
48 vears, subject, however, to variations due 
to changes in the product of the penny rate, 
changes in the rate of interest, savings on 
redemption of road and sewer loans, and 
changes in the rents received for the houses 
The total number of houses erected by loca] 
authorities under this Act was 171,126 i1 
March, 1932. 

The subsidies under the 1923 Act were 
£2.475.000. and under this Act up to the same 
date 436.633 houses had been erected. These 
subsidies have ten years to run. 

The amount of subsidy under the 1924 Act 
was £3,775,000, with 31 years to run, and up 
to March. 1931, 343.639 houses had been 
erected. We have had to give the numbers of 
houses and duration of subsidies by reference 
to former reports. The total capital expendi 
ture on subsidised housing since 1919 is now 
approximately £651,000.000, of which it is 
estimated that £400,000,000 is in respect of 
building by local authorities, and 
£251.000.000 by private enterprise. The 
annual commitments of the Exchequer in 
respect of subsidies is £13,210,000, and if 15 
estimated that the corresponding commitment 


of local authorities is about £3,000 ,000. 





Local Finance. 





The section dealing with local finance, to 
which we alluded at the commencement of thi 


article, presents a picture of the progress made 
in social services divided into decennial 
periods which deserves careful study, but our 
space only permits of a brief allusion to the 
subject. It commences with the year 1884. 
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and terminates with the year 1930-31. During 
that period the population has increased by 50 
per cent., but the total expenditure of local 
authorities has increased from £54,499,067 
ncluding £10,445,163 from loans) to 
£543,583,.483 (including £110,879,734 on 
apital account). During this period the rate- 
able value has increased by 7/ per cent., and 
the amount received from public rates from 
£25.666,552 to £149,.895,968 Government 
grants have increased from £3,621,508 to 
£137,291 951 
: At the beginuing of the period the receipts 
from public rates were equivalent to a rate 
of 3s. 6.3d. in the pound on the valuation of 
£145,528,000, and at the end of the period to 
a rate of lls. 7.7d. on the valuation of 
£257 429,000. 

It is explained in the report that these 
increases are due in part to the creation of 
new local authorities, such as the Metropolitan 
Water Board and the Port of London 
Authority, which brought into the local taxa 
tion returns expenditure formerly borne else 
where. There was also increased expenditure 
when voluntary schools were taken over by 
the education Authority, but it is observed 
that when all possible allowance is made for 
this factor the growth of expenditure on loca] 
services has been a marked feature worth 
special attention in the report. 

We may also note the growth of the Trading 
Services in the above period In 1884-5 the 
expenditure was £8.6 million and in 1930-1 
£106.7 million. The expenditure on the 
Trading Services is included in the increase 
of local expenditure from £54.5 millions to 
£543.6 millions recorded in the above period, 
and therefore in considering this growth of ex 
penditure it must be remembered some 
portion of the expenditure is remunerative. 
In Appendix XVIII it appears that the 
income from the ‘Trading 
£111,105,341, or thereabouts, in the year 
under review, and the outstanding loan debt 
n respect of these services about £469,000,000 
gross. Excluding Trade Services the gross 
outstanding loan debt is £834.673,703 


BOOK REVIEW 


The Town and Country Planning Act, 1932, 
Explained. A Guide to the Law and Pra 
tice of Town and Regional Planning. By 
2EGINALD Poore, F.S.I., M.T.P.I., Char 
tered Surveyor. With a Foreword by 
Parrick AspercromBre, M.A., F.R.I.B.A., 
Professor of Civic Design, University of 
Liverpool. The University Press of Live 
pool. London : Hodder & Stoughton. Price 
3s. 6d. 

Professor Abercrombie, in his foreword to 
this little volume, states that there are two 
methods of explaining legislation of the com 
plexity of the Town and Country Planning 
Act. the first being what he terms “the legal 
method ’”’ of printing the text of the Act 
accompanied by a running commentary and 
notes, and the other, ‘‘ the technical method,”’ 
being to take the different aspects of 
planning as the main chapter headings and 
extracting the references to the sections of 
the Act as required, and it is this second 
method that has been adopted by the author. 
We agree with Professor Abercrombie that 
‘“Mr. Poole’s book is readable, which an Act 
of Parliament is not.’’ but we can hardly go 
so far as he does in saying, the student of 
the subject and the expert practitioner can 
all of them gain a definite knowledge of the 
Act by a careful perusal of this book,”’ as 
much would depend on what was meant by 
the adjective “‘definite."" We should prefer 
to say that in a very small and easily-read 
volume a bowing acquaintance with the Act 
ean be acquired, although we think that pos 
siblv the Httle volume would provide a guide 
to “‘definite’’ knowledge in a greater degree 
‘f. where statements are made in the text, a 
reference to the numbers of the sections and 
subsections of the Act had been more 
numerous, if not uniformly given. There is 
an interesting introductory chapter and an 
index. and the little volume seems adapted to 
fulfil what we imagine to have been the in- 
tention of its author. 
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ARCHITECTS’ AND BUILDERS’ 


THE BUILDER 


INQUIRY 


BUREAU 


We are glad to give questions aud answers, but cannot 
accept responsibility for contributed replies, especially on 
iegal matters. 


We do not undertake 
proprietary materials —E 
QUESTIONS. 

Materials for Model. 

Sin,—Can you inform me whether a model 
made of white Portland cement is suitable 
for the application of colour work? If not, 
are there any measures that can be taken to 
protect colour work applied to its surfaces ; 
vr, alternatively, is there a better and more 
suitable modelling material for such purposes ’ 

Art STUDENT. 


to reply to inquiries concerning 
D 


Rating. 

Siz,—Can you tell me whether there is any 
recognised standard by which new assessments 
for rates are made, and what rough-and-ready 
rule can be used for anticipating such assess- 
ments in relation to rental values? 

Estates. 
White Glazed Bricks. 

Sin,—I should be glad to know whether 
any white-glazed bricks are made to a size 
permitting a joint as thin as that used in 
white glazed tiling. I find generally that 
with a backing of bricks running four courses 
to the foot, a thick, clumsy joint generally 
arises with the white-glazed bricks of the 
usual size. Facrnc. 

Concrete Tiles. 

Srir,—I should be grateful to hear corre- 
spondents’ experiences of concrete roofing 
tiles, particularly as to their strength in use 
and resistance to the weather. Experiens. 


ANSWERS. 
Flushing Valves. 
{Answer To “ Sanitor,"’ Jury 7. | 

Sir,—Valves of this type are now on the 
market and are found very satisfactory and 
noiseless. The London water authorities 
accept this type of fitting, and no doubt those 
in the country, if satisfied as to the mechanical 
design and accuracy, could be induced to 
accept them. VALVES. 

A communication on this subject, received 
from Messrs. Dent and Hellyer, has been for- 
warded to our correspondent, ‘‘ Sanitor.”’ 


Deposit of Plans. 
{Answer To ‘ Rates,”’ Jury 14. | 
Srr,—Notice of intention to build, with 
deposit of plans, is necessary with all classes 
of building, temporary or otherwise, with the 
exception of chicken houses and greenhouses. 
Deposir. 
Pumice. 
fAnswer to “ Frxer,”’ Jury 14.] 
Srr,—A pumice aggregate for concrete par- 
tition slabs makes a light, strong block, afford- 
ing excellent hold for nails, which are easily 
driven in. It is also relatively sound- and 
heat-resisting, and is, in my opinion, an ideal 
material for light partitions. Such blocks are 
already on the market. ConsTRUCTOR. 


Dividing Fence Question. 
{ Answers To ‘‘ QueRistT,’ Juty 21.] 

Srm,—‘“* Querist ’’ can remove the creeper. 
If it means going on the adjoinmg owner's 
land to do this, he had better refrain from 
taking the law into his own hands and 
demand its removal. Failing compliance, he 
should proceed against the adjoining owner 
for trespass. FENceE. 

Sm,—Ownership of a fence cannot be ac- 
quired by training creepers upon it, any more 
than an adjoining house can be claimed by 
the neighbour so soon as his house creepers 
spread over its face. I should recommend 
that no vexatious action be taken over this 
matter, and so far as I can see the worst that 
can happen is that the adjoining owner seems 
to desire the privilege of maintaining and 
keeping in repair the fence, which serves no 
other purpose than a line of demarcation a 
few inches wide. Pax. 


Grub in Floors. 
[ANSWER to *‘ Burec,’’ Jury 21. } 

Str,—It is extremely unlikely, although not 
impossible, that the infection has been con- 
veyed from the furniture to the floor. Wood 
is subject to several forms of decay. The 
causes may have been present in the wood 
before laying, but quite probably have de- 
veloped since. When wood floors are laid on 
concrete, deterioration of the wood may occur, 
due to the sweating of the concrete. The 
concrete should have a layer of bitumen to 
prevent moisture rising. The most suitable 
preservative process for this work is impreg- 
nation with zinc chloride. This treatment 
renders the wood resistant to insects and 
decay, is odourless, and to some exteat fire- 
resistant. It is not suitable for use in wet 
locations. For building purposes an absorp- 
tion of 3 to 1 lb. of zinc chloride per cubic foot 
of wood is sufficient. W.E. W. 


Cracked Ceiling. 

{Answer To “ Contractor,” Juty 21. ] 
Sir,—It is not possible to state the cause of 
the defect without examining the materials 
and work on the site. It may very well be 
that there has been some difference in the mix 
and/or application of the material in the two 
positions. A concrete ceiling needs to have 
a good key and to be dubbed out and backed 
in a strong gauging of cement, the surface 
being thoroughly wetted. This may have 
been done in one case and not the other. Your 
correspondent would be well advised to send 
samples of the plaster which has fallen to the 

Building Research Station for an opinion. 

Key. 

Drainage. 
[ANswer To ‘‘ WesseEx,”’ JuLy 21.] 

Sir,—The idea of ventilating sewers through 
the house drains is becoming popular in many 
districts. A sewer ventilated by isolated 
shafts delivers the foul gasses in a few con- 
centrated positions, and on certain days when 
the air is wan and stagnant these gases will 
be driven down towards the ground with 
offence. ‘he idea of distributing these effects 
over thousands of house vent pipes is a thor- 
oughly sanitary principle. In my own opinion, 
this is excellent in a new district where all 
intercepting traps are eliminated, but a dan- 
gerous measure where there are a number of 
old drains still intercepted concentrating the 
sewage ventilation from several households 
into one house vent pipe. SANITAS. 


The Institute Dilapidation Scale of Charges. 
{ANSWER To “ F.,’’ Jury 29.] 

Sir,—The scale generally has been under 
careful review recently, and the general con- 
sensus of opinion among members is that it 
should stand unaltered. At the same time, it 
has been generally recognised that local cir 
cumstances and the merits of particular cases 
demand that the scale shall be treated lightly 
in some circumstances, and that an architect 
who does so does not infringe the code of 
practice unless he uses his discretion to under- 
cut his colleagues in competition. 

In the absence of a builder’s tender the 
architect’s estimate of cost would be the basis. 
Status cannot be defined. The measure is 
really whether an architect is in demand, or 
otherwise. Broadly speaking, a Fellow would 
appear to have prescriptive right to a higher 
valuation of his time than an Associate. 

A relaxation of the five guinea minimum 
would be well justified on occasion. In the 
case of a row of houses, surely this could be 
treated as one service. In assessing the bill 
for services under the deliberately elastic scale 
of the Institute an architect must use his dis- 
cretion, the aim being that he should be paid 
at a rate consistent with the standard of life 
an architect should live, valuing his time, 
responsibility and risk. I do not think archi- 
tects generally find much difficulty about this. 

PRACTICE. 
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THE WEEK IN 
PARLIAMENT 


The Adeiphi Estate Bill, 
In the House of Lords, Lorp PR: 


moved that the House agree t pre 
Commons amendment to the Adelp!| Estate 
Bill. 
Lorp HalisHam said it was import that 
the Government should state their ; tion. 
They proposed to invite their lord. ps to 
agree with the Commons amendment as jt 


stood, and allow the Crown Lands Adyiso 
Committee to function. He wished to n 
it clear, however, that the Government did yot 


accept this as a precedent, and that they would 
consider it appropriate, where Crown lands 
were concerned, to consult the Fine Art 


Commission. 

Lorp Otivier said that the view of ihe 
Opposition was entirely in concurrence with 
that of the Government. They considered 
that the Fine Art Commission was the appro 
priate body to be consulted. 

Lorp Crawrorp said that, as chairman of 
the Fine Art Commission, he would express 
no opinion as to whether that body or the 
Crown Lands Advisory Committee \ the 
better body to deal with the matter. He 
could not help regretting that the question 
should have been allowed to become so i: 
volved. 

The Commons amendment was agreed to 

Before the House rose for the summer recess, 
the Bill received the Royal Assent. 


The Moyne Report. 

Me. D. G. Somervitte asked the Ministe 
of Health whether the Report of the Moyne 
Committee on the possibility of large-scale 
housing schemes unaided by subsidy would be 
available before the House adjourned for the 
summer recess. 

Mr. SHAKESPEARE said that the Minister 
had received this Report and had directed 
that it should be published; but copies would 
not be available until next week 


Houses of Parliament Repair. 

Mr. Ormssy-Gore, the First Commissione! 
of Works, informed Mr. Tinker that it was 
anticipated that the work of repairing the 
Houses of Parliament would be finished 1 


1941. The total cost would be £750,000 

Housing (Financial Provisions) Act 
Mr. Hicks asked the Minister of Health 

if he would state what was the tota] number 


of houses contained in proposals submitted 
by local authorities in England and \\aies 


for approval under the proviso to Section / 


of the Housing (Financial Provisions) Act. 
1933; and whether he could state how many 
of these houses would be approved for Ex- 
chequer assistance under the Housing nan 
cial Provisions) Act, 1924. 
Sm Hiton Youne said he regrette! that 
these figures were not available. — slica 
tions submitted by local authoritie. were 
often indefinite on the point of the »umber 
of houses to be provided, and as rded 
the second part of the question, a noel 
of applications were still under lera- 
tion. The number of houses so far a — 


under the proviso was approximate!) 


Slum Clearance. is 

Mr. Maxton asked the Minister of ‘teats 
if he could give figures to the late. “4 
showing what progress had been ma 


his campaign against slums in the las' ive 
months. | 

Sm Hiton Youne said that dm e 
twelve months ended June 30 last ne” 
authorities in England and Wales su ns 
to the minister resolutions declari: = 
areas, comprising 7,443 houses, to b pt 
ance areas; 293 clearance and com i 
purchase orders affecting 6,910 hous : 
submitted for confirmation during . 
period, and 241 orders affecting 5,582 : 


were confirmed ; in addition, 362 houses 
purchased by agreement. 
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THE BUILDING TRADE 


ESSAYS ON BUILDING SUBJECTS—V. 


By JOHN RAYWOOD. 


PRELIMINARY WORKS (Continued). 

I~ last week's article we had reached a 
pomt where consideration was being given to 
the amount of spoil to be retained for back 
filling to foundation trenches. When, how- 
ever, the builder is directly responsible, he 
might well consider whether it is worth while 
to build brickwork and then bury it. As will 
be gathered from “ Prices Current’ in The 
Builder, Fietton brickwork in lime mortar 
is valued in London at twice as much per foot 
ube as six-to-one cement concrete. The 
difference in cost is not everywhere so much, 
but it is considerable. Concrete is liable to 
movement by reason of temperature changes, 
but underground we need not, for the purpose 
we have in view, pay much heed to this; for 
it is a simple matter to introduce suitable 
expansion joints at small cost, and so provide 
for shrinkage movements at the same time, 
if and when considered necessary. When con- 
crete walls are built above ground-level, other 
considerations arise, for formwork and rein- 
forcement add largely to the cost. 

When concrete is brought up to, or above, 
ground-level, prior provision should be made 
for the entry of service mains, etc., and it is 
well to slope the holes up sharply from the 
outside. This simplifies the making good, for 
it is then a very easy matter to tamp in fine 
concrete from the inside face of the work. 
All pipes or other conduits passing through 
should be protected with suitable wrapping, 
but the same precautions should be taken in 
brickwork, though this is a point that is fre- 
quently overlooked. 

Many architects will consent to filling up 
under solid floors being done with material 
spare from excavation. As _ previously 
mentioned, this is dangerous in clay if moisture 
can reach it, but in any case it should be done 
early to allow time for consolidation. Here 
good practice (if this can be described as good) 
is also cheap, for it costs less to get in the 
filling before the walls are raised than to 
wheel it in through doorways. In the writer’s 
view it would be a good thing to pause with 
the brickwork at damp-course level and bring 
in the service mains, bring up the drains, and 
set the gulleys, and generally finish off all 
underground works and clear up the site. 
Rainwater pipes could then, with holder bats, 
proceed upwards with the scaffolding, and so 
be ready to carry away all water from the 
roof so soon as the slating or other covering 
has been commenced. As things are, if a 
spell of wet weather sets in before the scaffold- 
ing is dropped, walls and foundations may be 
saturated, as constantly does happen with 
rore usual methods of rotation 

Qn an open site, when the job has reached 
the stage above described, the preliminary 
works may usually be said to have been com- 
pleted, but meanwhile the builder’s office will 
have been very busy. It is of great impor- 
tance to avoid any extra charges being made 
to the client that could have been avoided by 
taking thought. Usually there is a contin- 
gency fund included in the contract sum, and 
it is quite as much in the best interests of the 
Builder as in those of the architect to avoid 
frittering it away. The builder should 
thoroughly study the plans, specifications 
and/or bills of quantities with a view to clear- 
ing up as far as possible every doubtful point 
before money has been uselessly expended. 


Early Ordering of Goods. 

This may in some cases involve the pre- 
paration of a longer list of questions than 
some architects may care to face at the out- 
set, but if the builder is tactful and takes 
‘are how they are framed, explaining that 
he is not hunting for extras but endeavouring 
to avoid them, his effort will usually receive 
proper recognition. It is of essential im por- 
tance to the builder, who has as a general 
rule to turn out his work at keenly competi- 





ive prices, that he should buy in the cheapest 

market. This can only be done if he knows 
exactly what he wants well in advance so 
that goods may be delivered directly from 
factory to job. This does not necessarily 
imply that transactions will not be handled 
by merchants, for, on the coutrary, the mer- 
chant who purchases extensively may quite 
often quote the builder a lower price than 
he would obtain direct. But it does mean 
that the merchant, being saved the cost of 
handling and warehousing, is able to make 
a better bid for the business. Consequently, 
it is no more than fair to the builder that 
the architect should, by pressing his client if 
need be, put himself in a position to com- 
municate prompt decisions on all points, so 
that these things may be done. 

All specials should be ordered early. Some- 
times six to eight weeks may be required 
for the making. and when this is the case the 
order should be given three months in ad- 
vance; for the goods may be spoilt in the 
making, may be unusable as the result of 
a mistake, may be broken in transit, or may 
not comply with the requirements of the 
architect. It is unfair to the architect to put 
him into the position of either accepting de- 
fective goods or having the work held up. 

If deliveries of material are not well up 
to time, the labour costs of the job go up 
Human nature is much alike, and though 
workmen properly managed will give of 
their best in their employer's interest, it is 
but natural (and proper) that they should 
give some thought to their own. No good 
foreman likes temporarily to stop men 
through shortage of material; and though 
he may be something of a driver, his make- 
up will usually contain some modicum of 
compassion, and when materials are short 
he will generally permit some abatement of 
pace. 

The preparation in advance of an accurate 
and complete list of the whole of the 
materials for a job demands skill of a high 
order that is akin to that of the qualified 
quantity surveyor. In some respects the 
work is more exacting than that of the sur- 
veyor. Outside the London and Southern 
areas the tables contained in text books are 
not of much assistance in some trades, not 
as the result of any want of accuracy, but 
by reason of great diversity in manufactw 
ing sizes and the differing computations used 
by buyers and sellers. This may be shown 
by taking so common a thing as lime by 
way of illustration. Within a thirty-mile 
radius of the places where this article is 
written lump-lime may be bought by the 
ton, the yard cube, the chaldron, the tub, 
and a few years ago by the cartload. Weight 
for weight, the product from all these limes 
would give a widely differing yield if slaked 
and riddled or run into putty. To say that 
ground lime should be used is but to beg 
the question, for the limes mentioned are 
not sold in that form, and some of them 
are of excellent quality. In not so pronounced 
a manner but sufficiently to make experience 
necessary in order to calculate job require- 
ments correctly, variations in literally many 
hundreds of other materials have to be taken 
into account. Without labouring the matter. 
this should serve to explain how it is that so 
many of the smaller jobs are so frequently 
conducted on a_ sort of hand-to-mouth 
system. It is sometimes left to the foreman 
to make out his lists of materials from time 
to time but in advance of requirements ; but 
as for obvious reasons it is not he who will 
do the buying, it is better that complete 
schedules should be prepared in the office. 

There are, however, occasions on which a 
good deal of the buying may, with advantage, 
be left to an experienced foreman, as, for 
instance, in the case of a country job car- 
ried out at a considerable distance from 
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headquarters. It will often be & that 
both goods and services may be obt ‘ 
more favourable terms after th. 
been started than those offered j; id 


vance quotations, Local mer ind 
suppliers do not like to see the ness 
going elsewhere and will often fits 
very fine in the effort to secure it. J; some 
portion of the haulage can be accon lated 
to fit in with what would otherwis the 
haulier be empty journeys, it can en be 
done at very low rates. Exploration may 
also disclose that a district has better re- 


sources than casual inquiries would be likely 
to reveal. When, however, the job is of a 
size that would usually permit of its bei: 


run by a working foreman {i.¢., on ng 
the tools of a craft), he will not usually have 
the necessary experience, nor is it good 
policy to overload him with clerical semi- 


clerical duties, 


Disposal of Unwanted Materia! 

In the cities and large towns it is now the 
exception rather than the rule to find the 
work being carried on from scaffoldings con- 
structed of wooden poles. In the country 
the older methods still find favour. Some- 
times a country job offers the builder from 
town an opportunity of disposing of this un. 
wanted scaffolding at a fair price 
it is intended to dispose of it at the end of 
the job it may be of advantage to arrans 


for a sale by public auction and to include 
with it some other materia! One or two 
part-worn but still serviceable ladders, bar 


rows and planks, some 
shelving, scantling, and small quantities of 
general surplus such as the remainder fror 
a putty lime bed, full and half bag 
cement, plaster, etc., will, if put up 
lots, often find ready buyers at very good 
prices. When such a sale is contemplated 
a look round the stores at headquarters will 
perhaps bring other goods to light, for which 
anything like a 
welcomed. 


surplus flooring, 


reasonable offer might be 


Hire or Purchase of Plant? 
The question whether to hire or to pu 


chase outright plant and machinery is not 
always a simple one. Some architects will 
specify mill mortar even for very small 


jobs, and if they insist on its being made on 
the site it may be necessary to hire. Usually, 
however, local supply of ground mortar 
may be obtained, and if its quality is not 
always all that is to be desired the archi 
tect may consent to its being used if the 
builder undertakes to knock it up for use 
with some cement dredged into it. Some 
architects prefer machine-made concrete, but 
in small works will accept hand-made 
methods; others are definitely opposed to 
the use of the machine-mixer. From the 
builder’s point of view, small jobs ar best 


done by hand and larger ones by machinery 
If a dry mix is wanted (and within reason 
such a mix gives the best quality concrete) 


gives 


the machine, under proper supervisio! 
the better average results. For a dry mix 


the number of revolutions per batch s d be 
considerably increased over those used with 
wetter mixes. A good many architects have 
not yet attempted to apply the water cement 
ratio theory to concrete, and if the mux 1s 
permitted to be a sloppy one. there otne 
ing to be gained by insisting on its being 
made by hand. Some builders k up 
plastering mortars in a small concreté xer, 
but the writer prefers to see th: ir 
raked in by really experienced pla ers 
labourers, believing that a better distr)’ ition 
is thereby obtained. The ordinary la) “ret, 
however, has not usually the necess €X- 
perience, which is only to be gained ler 
the direction of good craftsmen who ' a 
pride in their work. 

On small jobs some builders consid: at 
clerks of works should share an e 
with the foreman, and some cle? I 
works are complacent enough to . 
this. As a rule it is a mistake ; 


the clerk of, works should have priva 
his office should not be invaded by ans 
He should be given a separate letter bi 





oe, ere ae 
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e should be painted on to the door 


nis 
of his office and he should be made reason- 
bl nfortable. The foreman’s office 


be easy of clean approach and should 
name of the builder conspicuously 





displaved on it, so that callers shall not need 
to interrupt men at work with inquiries. It 
should have a bell-push and loud-toned bell, 
whi at the foreman is busy with some 
work 1 distance, will be answered by the 
boy kept pe doing the many small jobs that 
crop up during the day which would other- 


wise be 5 turned over to a labourer employed 
at fu vage rate. 

[t does not pay to pile stores in cramped 
spaces, for not only is time wasted but the 
danger of breakage or other damage is much 
increased Goods that are valuable and 
easily damaged should be locked up so that 
responsibility can be fixed. Very often pack- 
ing cases and crates are too hastily dis- 
pensed with in order that they may be 
redited as returned before the suppliers’ 
accounts are paid, Few merchants will 
object to the accounts being debited with an 
tem reading ‘“* packings to be returned,”’ 
and until the goods are wanted for immedi- 

fixing it is best, after a thorough exam- 
ion, to put them back in the senders’ 
cases or crates 


LONDON BUILDING ACT 
TRIBUNAL OF APPEAL. 


Tur Tribunal of Appeal under the London 
Building Act, 1930, sat at the Chartered Sur 
veyors’ Institution on July 13 and 25 to hear 
two appeais u nder Section 25 of the Act 
against the certificate of the Superintendir lg 


Architect of Metropolitan Buildi ngs defining 
the general line of buildings on the southern 
side of Euston-road from Duke’s-road to Tot- 
t Court-road. The matter arose origin- 
ally out of an application to prescribe the 

nera ne of building gs in respect of Uni ty 


House and Nos. 205 and 207, Euston-road. 
The tribunal consisted of Mr. Arnold Inman, 


K.{ president) Mr. Dendy Watney, 
e.P 8 and Sit Banister Fletcher, 
PP RLS A 

rhe appellants were Messrs, Maple and Co., 
Ltd., the owners of 235-279, Euston-road, fo: 
‘ Mr. B. M. Cloutman, V.C. (instructed 


by Messrs. Mayo, Elder and Rutherfords), 
ppeared; and the owners of 229-233, Euston- 


1, who were represented by Mr. Arthu 
Capewell (instructed by Messrs. Routh, Stacey 
i 1 tie 
Mr. Sydney G. Turner, K.C., and Mr. T. 


Howard Wright were for the owners of 
Unity House. 

Mr. W. Craig Henderson, K.C., and Mr. 
H. B. Williams appeared for the London 
ouncil in support of the Superin- 

gy A tect s certificate. 
\ iportant ground of appeal was that 
) evidence upon which the Superin- 
\rchitect could define the general line 
Ss from Gower-street to Tottenham 


Henderson said that ged road 

side a private Act of 1756, \ 

that no buildings should be ere cted 

new foundations within 50 ft. of the 

ad. This Act was repe: aled by the 
s Wanamunent Act of 1862, whic 


ga ver to the Metropolitan Board of 
" msent to buildings in front of the 
x ne of buildings. A number of build 
. i been erected from time to time on 
i been the forecourts of the houses in 

E id. These buildings had _ been 


vith or without consent. In one case 
e lawful, in the other unlawful, but 
ises the House of Lords had laid 
it such buildings must be left out of 
when defini ing the general line of 
There had at all times been a 

ne in Euston-road of at least 50 ft. 
ighway, and buildings erected in 
hat line, whether with or without 
lid not affect the general line of 


submitted that the Superintending 
was right in drawing his line as he 
St. Pancras Church all the way to 
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Totten 1am 


I 
he street 


(‘ourt o i 
( ourt-road. There Was no part ol 
wien, poysn 4uiyY =O! ustorically 


ould be shown to be a part w 


4 
rnt ¢ 
+ 


; 1 oug 

se Separateiy taken into a ount Euston 
a MAiliy au 

roi id was one and indiv sible, because there 

had been a statutorv line roverning the whole 


of the build ngs, 


Mr. Peter Frederick Binnie, L.R.I.B.A 


assistant architect tn I irge of the Lon lon 
Buildi Act Section of the L.C.C.. gave ev 

dence regar ding the consents whi had been 
given or refused for the construction of build 
ings in advance of the general line in the part 


of Euston-road between Duke’s road and Tot 
tenham Court-road. 

_Mr. Capewell, in the course of his submis 
sion, urged that the proper plac e for the ] ne 
to Stop was at Euston Square Station, and 
that the certi ificate should be amended by 
cutting off the extension beyond the station. ; 

Mr. Cloutman said that one vital answe! 
they had from Mr. Binnie was that if the 
Superintending Architect had confined his 
attention to the shortest possib] e lengt 
where Unity House and the other two houses 
were situated he ] not have fixed the 
line anywhere else, line had to be there 
for that small section and there was no reason 
why it should ever have been extended, 

After an adjournment the president de 
livered the de: ision of the Tribunal. It struck 
them strongly as being a very curious thing 





1 


he said, that the L.C.C., who acted entirely 
in the interests of the public, onsented in 
1924 to a road nearly a quarter of a mile long, 
with very handsome buildings, and now the 
Tribunal was asked to say that the general 
line of buildings was 20 ft. or so behind that 
line. If that were right it was a curious result 
of the statutes that had been made from time 
to time for the government of the buildin 
of London. ri 

The Tribunal were not unanimous, but by 
a majority they confirmed the line as fixed 
by the Superintending Architect. The ippeals 
were dismissed with costs. 


BUILDERS’ BENEVOLENT 
INSTITUTION 
ANNUAL GENERAL MEETING. 


Tue eighty-sixth annual general meeting of 
the Builders’ Benevolent Institution was held 
at 34, Russell-square, W.C.1, on July 25. The 
chair was occupied by Mh) George Gee, 
President. 

The annual report, which was received and 
adopt d, stated that ya Committee of 
Management desired to record their sincere 
gratitude to Mr. ata Gee for the great 


rs 


service he had rendered to the Institution as 
its president during the past vear. The 
generous response to his appeal had enabled 
the committee to grant again gifts to th 
pensioners and recipients of temporary relief 
at Christmas and midsummer of £5 each, al! 
of whom had expressed their thanks in terms 
which showed how those gifts wereneeded and 


how greatly tney were appreciate d. The 
grateful thanks of the committee were also 
caaiued to the subscribers and donors foi 


their generous suppor. 

The committee advertised ar innounce 
ment that an election pensioners would be 
7 


held in June, 1933. This had resulted in 


I 
f 





many applications, whi h were at present 
being investigated by members of the com- 
mittee. The reports received up to the 
prese nt indic ited that most of the « indidates 
were eligible to receive the benefits of the 


Institution. 

The committee were pleased to report _ 
Mr. G. H. Parker (Messrs. George Par 
and Sons, I.td.) had kindly consented to act as 
president for the year 1953-34, and they 
appealed to all friends of the Institution ¢ 
ay t the annual dinner in Noveir 


support him a 
ber next. 

The audited account of income and 
twelve months was 


eXx- 


penditure for the past 
received and adopted. 

Mr. G. H. Seda. F. 1.0.B.. was unani 
elected President for the ensuing 


mously ‘ 
A sincere vote of thanks was passed to 


vear. 
Mr. Gee, the retiring President. 
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Mr. A. B. H. Colls was unanimously re 

elected hon. treasurer, and Messrs. H. 8 
Ward and Ben Carter were unanimously re 
elected hon. auditors. 
’ llowing were re-elected members of 
he Committee of Management :—Sir J. W. 
Lorden, Sir F. G. Rice, Major R. J. Holli 
day, Sir Walter Lawrence, Major L. Shingle 
ton, Mr. F. A. Minter, Mr. Stanley G. Nash, 
Mr. M. W. Godson, Mr. B. P. Greenwood. 


PLUMBING IMPROVEMENTS 


To some extent with the object of effect 
ing a desirable improvement in general 
plumbing practice, but keeping in view the 
possibilities of the London County Council 
giving a lead to other authorities in regard 
to the ‘‘ combined”? or “‘ one-pipe’’ systems, 
the Institute of Plumbing has prepared two 
short specifications.* It is proposed that 
these specifications shall be from time to 
time augmented by others dealing with 
drainage, external plumbing, and domesti 
The committee dealing 


he f 





; 


hot-water supplies. 


t 
with these matters states a willingness to 
receive and consider suggestions for incor- 
poration with subsequent editions of these 
Spec! ifications, and it may be supposed that 
out of them will emerge in course of time an 
agreed minimum standard of practice. The 
object is a praiseworthy one and deserving 
of support on ; 
Short of discussing these specifications 
clause by clause which our space require- 
ments forbid. it is not thought that a useful 
purpose would be served by singling out any 
of the clauses for special treatment. In the 
main the suggestions made are in conformity 
with recognised good practice, but with some 


leaning towards economy of cost. It is. of 
course, acknowledged that these clauses, 
though they will, if followed, give a reason 


; 


ably good job, cannot be used to exonerate 


the plumber from compliance wit! the re 
— ments of the water compar ‘ies. nor with 
he by-laws of such at ithorities as have from 
pat “to time laid down minimum require 
ments of their own. The Institute’s ob 


ject 
necessary, 
ing hope that in 
be made where the demands made by them 
are possibly a little in ore of requirements 
er which will be found of special 
One 


x 


is to supplement the by-laws where 
} 

though wate perhaps an underly 

ime some relaxations will 


The mati 
interest is that which deals with the 
Svystem.’’ Some amount of controversy 
for it is a — that 


pipe 
must be ex pec ted, th 
lends itself to strongly divergent views The 
state that after pice i]  eonaidans 


comm ittee A 
of 


tion of much evidence the Institute 
Plumbers confidently recommends the adop 
n of the Combined System. This opinion 
must. of course, be given the weight that is 
due to it. That the architect should hope 
that it can and will be proved possible so to 
simplify the means of disposal of ong and 
waste as to relieve his elevations of a num 
ber of wriggling pipes is very nace wo At 
however, it may be that the pro 
posals not greatly help those whose 
problem it is to fit up a lavatory basin in 
each bedroom of a small house: for the 
arrangement of ventilation and anti-syphon 
pipes will present di fic ulties, to say nothing 
of the long travel of the waste pipes, where 
arrangements cannot easily be made for a 
general receiving pipe centrally 8 tuated It 
and Is Tecelving 


} 
10 


present, 





s a pr »hlem th at de serves, 
the most earnest consideration of competent 


+ 


authority. 





The Census in Norfolk. 

The Census, 1931, for the County of 
Norfolk is now published (H.M. Stationery 
Office, 3s. 6d. net) At April 26-27, the 
population of the county is given as 504,940 
persons. In 1801 it was nh Overcrowd- 
ing (i.¢., private families with a density of 
more than two persons per room) has been 
reduced from 1.78 per cent. of the total 
families to 1.27. 

“e Two Minimum Specifications For the Fixing of Cold 
water Services; and for the Installation of Soil, Waste 
and Ventilaté ne fm and for the Combined System of 


Waste a Ventilatirg Pipes Compiled and pub 
e of Plumbers Price 28. each 


Hf 


< 
lished y the inetita 
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§ 
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NEW BUILDINGS IN LONDON 


BARKING.—FLars.—The 
mittee of the T.C. has recommended the 
Architect to submit schemes for the erec- 
tion of three-story flats on the vacant plot 
of land on the west side of the southern 
approach to Upney Bridge. 
BARKING.—Cuinic.—The estimate of 
£5.093 of Messrs. J. and R. Rooff, Ltd., 695, 
Barking-road, E.13, has been accepted by 
the T.C. for the erection of a central clinic. 

BARKING.—Scnoo.t.—For the erection of 
the *‘ Bifrons *’ School, the Education Com- 
recommended the tender of 
Messrs. Thomas Bates and Sons, Ltd., Dagen 
ham, amounting to £29,372 

BRYANSTON-STREET. — GARAGE.- 
Messrs. J. Lyons and Co., Lid., Cadby Hall, 
Hammersmith, W., are to build a garage, 
with accommodation for several hundred cars, 
for use in connection with their new Cum- 
berland Hotel at Marble Arch. The plans 
have been prepared by Mr. Frederick J. 
Wils, F.R.LB.A., 33, Seymour-street, W.1, 
in collaboration with Sir E. O. Williams, 5, 
St. George’s-road, S.W.1, as consulting en- 
gineer. 

BURNT OAK.—Exrensions.—The Domini- 
can Sisters have had plans approved by the 
B. of E. for the doubling of accommodation 
at their elementary schools. The architect is 
Mr. T. H. B. Scott, F.R.I.B.A., 11, Finsbury- 
square, E.C.2. 

CHADWELL HEATH. — Estate.—Messrs. 
Callow and Greg, builders, Moreton Bay, 
Abbs-lane, Hornchurch, have acquired the 


Housing Com- 


mittee has 


Whalebone estate for the erection of 80 
houses, 12 shops and flats, etc. 
EALING.—Fiars.—The Ealing T.C. has 


passed plans for a block of flats in Hastings- 
road for the Housing Corporation of Great 
Britain, Ltd., 50, Pall Mall, S.W.1. 

EASTCOTE.—Suoprs.—The Belton Estates, 
Ltd., Pinner-road, Northwood, propose to 
build a block of 20 large shops with flats 
above in Joel-street. The work will be 
carried out by the company’s staff. The 
architect is Mr. W. L. Carr, 10, Roy-road, 
Northwood. 

HANGER HILL.—Ftats.—The Ealing T.C. 
has sanctioned plans for a block of twelve 
flats in Queen’s-drive and Links-road, for the 
Hanger Hill Garden Estate. The architects 
are Messrs. Douglas Smith and Barley, 50, 
Queen Anne’s Gate, 8.W.1. 

HIGHGATE.—Resipence.—Is to be erected 
in The Grove, N.W., a contract having been 
placed with Messrs. J. A. Martin and Sons, 
Ltd., 2, Laundry-yard, Great Peter-street, 
S.W.1. The architects are Messrs. James 
and Bywaters, 33, Bedford-place, W.C.1. 

HILLINGDON. — Reconstrecrion.—The 
tender of Messrs. Fassnidge and Son, Lid., 
266, High-street, Uxbridge. has been ac- 
cepted for the reconstruction of the ‘‘ Vines” 
public-house, for the Cannon Brewery Co., 
Ltd., 160, St. John-street, E.C.1. The archi- 
tects are Messrs. W. and F. Eves, 54, High- 
street, Uxbridge. 

HORNSEY .—Ftats.—The Town Council has 
accepted the estimate of Messrs. J. W. Buck- 
ingham and Sons, 22, Circus-road, N.W.8, at 
£7,187 for the erection of 24 self-contained 
flats in North-road, Highgate. N. The plans 
have been prepared by Mr. W. H. Adams, 
Borough Engineer and Surveyor. 

ISLINGTON .—Hovsrxc.—The B.C. has de- 
cided to purchase 1 to 13 (inclusive) and 10a, 
Sebbon-street, and 1 to 12, Sebbon-place, for 
housing purposes. Mr. E. C. P. Monson, 
F.R.I.B.A., 120, Moorgate, E.C.2, has been 
appointed architect, and Mr. F. N. Falkner, 
4, York-mansions, Princes-street, W.1, is to 
prepare the bills of quantities. 

KENSINGTON.—Fiats.—Messrs. Trollope 
and Colls, Ltd., 5, Coleman-street, E.C.2, have 
secured the contract for the erection of Troy 
Hovse, High-street, Kensington, W.8. The 
plans have been prepared by Mr. Michael 
Rosenauer, 1, Upper George-street, W.1. 

KINGSTON-ON-THAMES. — Hovses.— 

or the erection of 30 non-parlour type in 
Dickerage-lane, the Corporation has accepted 


the estimate of £8,715, submitted by Messrs. 
E. Clarke and Sons, King’s-road, Melton 
Mowbray. 

LEADENHALL-STREET. — Orrices. — The 
Nippon Yusen Kaisha Shipowners, have 
taken a portion of Cunard House and forming 
new offices. The architects are Messrs. Davis 
and Emanuel and Henry C. Smart, 
F.R.LB.A., 73a, Queen Victoria-street, E.C.4, 
and the builders Messrs. Charles R. Price, 
107, Bishopsgate, E.C. 

LEICESTER-SQUARE.—Centre.—The con- 
tract forthe erection of the building onthe site 
of the old Alhambra in Leicester-square and 
Charing Cross-road, will be carried out by 
Messrs. Griggs and Son, 100, Victoria-street, 
8.W.1. The scheme comprises a building 
containing boxing stadium, accommodating 
3,000 persons, together with a beer garden 
holding 2,000 people. The cost is estimated 
at £700,000. The promoters are the Premier 
New Century Syndicate, Ltd., whose archi 
tects are Messrs. E. A. Stone and Partners, 
20, Berkeley-street, W.1. 

LEWISHAM.—Orrices.—The contract for 
the block of offices at 37-39, Lewisham High- 
street, for the Liverpool Victoria Friendly 
and Approved Societies, Victoria House, 
Southampton-row, W.C.1, has been placed 
with Messrs. Ashby and Horner, Ltd., 8, 
Aldgate, E.1. The plans have been prepared 
by Mr. H. A. Scrase, L.R.I.B.A., 16, St. 
Helens-place, E.C.3. 

MARYLEBONE.—SuHorps.—A_ contract has 
just been placed with Messrs. Sir Robert 
McAlpine and Sons, 50, Pall Mall, S.W.1, for 
the erection of a large block of shops, flats 
and garages in Park-road, N.W.1. Messrs. 
T. P. Bennett and Son, 41, Bedford-row, 
W.C.1, are the architects. 

OXFORD-STREET.—Resuitpinc. — Messrs. 
F. G. Minter, Ltd., Ferry-works, Putney, 
S.W.15, have secured the contract for the 
rebuilding of Messrs. Waring and Gillow’s 
premises in Oxford-street, W.1. The archi- 
tects for the scheme are Messrs. Elcock and 
Sutcliffe, FF.R.I.B.A., Adam House, 60, 
Strand, W.C.2 

PINNER.—ScnHoot.—For the erection of a 
junior male and infants school in Cannon- 
lane, the Middlesex C.C. has recommended 
Messrs. Harry Neal, Ltd., of Northwood, to 
carry out the work. Their tender price was 
£11,962. The plans have been prepared by 
Mr. W. T. Curtis, F.R.I.B.A., County Archi- 
tect, 10, Great George-street, S.W.1. 


POPLAR.—ImprovEMENTS.—The B.C. has 
approved the following plans :—Wilkins, 
Hatchett and Litt, Chesham—six flats, 56, 
Ida-street, E.14; W. Harper, Ltd., 174, Bow 
Common-lane, E.3—addition, ‘‘ The Cobden’s 
Head *’ heerhouse, 189, St. Leonard’s-road, 
E.14; Hooper, Cushen and Co., Estates 
Office, Millwall, E.14—addition, Lollar Wharf. 
102, West Ferry-road, E.14; and Vigor and 
Co. (Poplar), Ltd., 15, King-street, E.14— 
addition to “‘ The Old Duke of Cambridge ”’ 
public-house, 158, Devons-road. E.3. 

SOUTHALL. — Scuoot. — The 
C.C. has recommended the estimate of 
£28,400, submitted by Mr. W. S. Try. 
Cowley, Uxbridge, for the erection of a new 
senior school in Dormers Wells-lane. Mr. 
W. T. Curtis, F.R.I.B.A., 10, Great George- 
street, S.W.1, is the County Architect. 

ST. PANCRAS.—FLats.—The St. Pancras 
House Improvement Society, Ltd., 96, Sev- 
mour-street, N.W.1, are to invite tenders 
shortly for a further two blocks of flats. with 
accommodation for 120 persons, in Litcham- 
street. The plans have been prepared by 
Mr. Ian B. M. Hamilton, F.R.I.B.A., 15, 
Old-buildings, Lincoln’s Inn. W.C.2. 

STANMORE. — Hovses.—A number of 
high-class residences are to be built in Stan- 
more New-road, for Sir John Fitzgerald. The 
contractors are Messrs. R. and E. Davis. 
Brockley Mill. Stanmore. The architect is 
Mr. Douglas Wood, F.R.I.B.A., 35. Craven- 
street, W.C.2. 


Middlesex 


August + 433 


STREATHAM.—Suops.—The si: 
“Shrubbery,”’ Streatham High-ros 
be developed by a block of six s 
flats above. A contract has not 
placed. The architects are Mes: ye 
and Braddock, 115, Gower-street. ° 1 


TEDDINGTON. — Exrensions.—The Ted 
dington, Hampton Wick and [Jistr; 
Memorial Hospital are to expend £7.00 
new children’s ward, private x and 
nurses’ quarters. The plans w e pre 
pared by Mr. J. P. Briggs, F.P.J.B.A 
Effingham House, Arundel-stre: v.C 
No contracts have been placed y« 


WALTHAMSTOW. — Muts.-—-1 St. 
Andrew Mills, Ltd., St. Andrew =o 
are to erect a paper mills, etc., to the plans 
of their own architect. The contract 
piling and foundation works has been placed 
with the Franki Compressed Pile Co.. Ltd., 
Windsor House, Victoria-street S.W.1. 
whilst the superstructure will be erected by 
Messrs. Humphreys, Ltd., Knightsbridge 
8. W.7. 

WEALDSTONE.—ScHooit.—The estimate of 
£14,980 submitted by Mr. W. J. Dickens, 
19, Broadway, Ealing, W.5. has been re 
commended for acceptance for the erection 
of a new elementary school in Glebe-avenue, 
for the Middlesex C.C. Mr. W. T. Curtis, 
F.R.I.B.A., 10, Great George-street, West- 
minster, S.W.1, is the County Architect 
WOOD GREEN.—Premises.—Messrs. Cha 
berlain and Willows, Estate House. 23, Moo 
gate, E.C.2, has disposed of property in Wood 


Green to Messrs. Noxal, Ltd., 1, Andover 
gardens, N.7. 

WOOD-STREET. -— Reconstruction. — 
Messrs. Vyse Sons and Co., No. 76, are re 


constructing portions of their premises and 
forming fire escape staircases, et The 
architects are Messrs. Lovegrove and Pap 
worth, of 374, Old-street, E.C.1, and the con 
tractors are Messrs. Charles R. Price ot 
107, Bishopsgate, E.C.2. 


ORDNANCE SURVEYS 


Tue Ordnance Survey Office, Southampton, 


have issued a statement regarding the re 
vision of areas of 25-in. plans. It appears 

: TA i > 
that various factors since 1914 have 


9 


seriously affected the revision of the 25-in. 
plans, and that revision is now limited 
to those areas in which it was found by 
reconnaissance that development and changes 
reached a certain standard. Broadly, this 
standard may be defined as the addition of 
200 houses or equivalent area of factory, 
road, or other development in 6-in. 
quarter sheet. This is the practice obtaining 
to-day, and its effect in some counties bas 


} 


been to reduce the area selected for revision 


by as much as 50 per cent... . Under the 
new system (since 1922), areas of parce’s are 
only computed to the plan edge. . It 


is fully recognised that the change has 


caused much inconvenience to the public m 
general, and to surveyors and land ageuts 
in particular. Two suggestions have been 
made for overcoming the difficulty or modity- 
ing its effect. The first is that the Ordnance 
Survey should extend revision into adjoi- 


ing sheets (otherwise unrevised) to ipiete 
broken parcels, and give the areas of )roxen 
portions on the margin of the evised 
plans. Secondly, it has bee irged 


ent 


that the total area of a broken parc ignt 
be given on one plan, when all t ans 
containing it have in fact been revis 
It appears that both these proposa 
serious disadvantages which render t 1 
practicable for general adoption. 1 Ure 
nance Survey has therefore made th: N- 
ing arrangements :—‘‘ Wherever. for 


ing or other purposes, areas to plan e , 
wanted of the portions of broken pircel* 
lying on unrevised plans. the © ; 
Survey will compute and supply thes “<4 
areas free of cost. Should, however _ 


tional survey be needed to complete 

running from a revised plan into an — 
ing unrevised one, such survey must be “4? 
ried out by the applicants themselves 
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CONTRACTS, COMPETITIONS, &c, 


For some contracts still open, but not included in this List, see previous issue. Those with an asterisk 


are advertised in this number. 


Certain conditions beyond those given in the following information are 


imposed in some cases, such as that advertisers do not bind themselves to accept the lowest or any tender, 
that a fair wages clause shall be observed, that no allowance will be made for tenders; and that deposits 
are returned on rec - of a bona-fide tender unless stated to the contrary. 


The date given ts 


latest date when the tender, or the names of those willing to submit tenders, may be sent 


in, the name and address at the end is the person from whom or place where quantities, forms of tender, etc., may 


be obtained. ‘ a 
Following is a list of abbreviations : 


BUILDING, PAINTING, ELECTRIC 
LIGHTING, HEATING, etc. 


AUGUST 7. 
Finzean.—Alterations.—Also additions to Finzean 


Parish Ohurch. G. Bennett Mitchell & Son, areciii- 
tects, 1, West Craibstone<t., Bon-Accord-sq., Aber- 
deen. 

Glasgow.—Extensions.—Of hutments at South 


Side Employment Exchange, Butterbiggins-rd., for 
H.M.O.W. Architect, 122, George-st., Edinburgh. 
Netherton.—House—In Hawkroyd Bank-rd. Lunn 
& Kaye. architects and surveyors, Milnsbridge, 
Huddersfield. 

Pocklington.—Painting.—Exterior of premises in 
Chapmangate and Kirkland-st., for Trustees of 
Methodist Chapel, Chapmangate, Pocklington. A. 
Sawyer, secretary, South View, Barmby-rd. 
Seghill.—Houses.—10 small - houses, for U.DC. 
J. W. Cuthbertson, Clerk to Council, 40, Bridge-st., 


Blyth. Dep. £5 
AUGUST 68. 
Bury St. Edmunds.—Tenements.—8, in Bloomfie!d- 
st.. for T.C. R. H. Beaumont, B.S. Dep. £2 2s. 
Cork.—Repairs.—Labourers’ cottages in Bandon, 


Cork. Kinsale, Macroom, Midleton and Youghal 
districts, for County Board of Public Health 


(Southern Committee). Danie} 
Boardroom, Dovglas-rd., Cork. 
Cramiington.—Conversion.—Of approximately 113 
rivies to water closets at East Hartford and 
Shankhouse, for U.D.C. F. Kirby. clerk. 
Gravesend. — Conveniences. — At Church-st. and 
Wrotham-rd, schools, for EC. J. G. Bennett, 
Borough Architect, 5, Woodville-ter. 

Huddersfield —Additions.—At Bradley Wood Sana- 
torium, for T.C. B.E.. 1. Peel-st 

ing and Whitchurch. — Coitages.—4 at 
Tadley and 2 at Haughurst-hill, Baughurst, for 
R.DC. W. A. Cooper, clerk. Dep. £2 2s. 
Louth.—Coitages.—i68 cottages and fencing, for 
County Board of Health and Public Assistance. 
P. J. Kearney, secretary, County Offices, Dundalk. 
Dep. £10. 

Middlesbrough. — School. — Erection of Brambles 
Councii public elementary échool to accommodate 
500 scholars, for E.C. onainey Moffett, Director of 


_ £2 2: 
gk W.).—Repa air—Also painting of 
outside buildings Mit Isolation ¥ Hospital, Fairlee, New 
port, for Joint Hospital Board. H. Eldridge 
Stratton, clerk to Board, 31, Pyle-st 
Russelistown.—Repairs.—Of Lodge at Russells- 
town, Co. Carlow, for Irish Land Commission. M. 
Deegan, 


Egan, secretary, 


Education. 
Newport 


secretary, Upper Merrion-st., Dublin. 
Dep. £1. a 
— Garage.— Erection of garage at 
Station Sortin Office, for H.M. Office ] Works. 
Room 65D, ird Floor, H.M. Office of Works, 
London, oo £1. 
Upt Convenience. —For R.D.C. H.F. 
Firth, 8S. Dep. £ £2 


uGUST 

Retadesitien oad with ‘depot, 
for C.B. B.E., Bank-st. Dep. 1 

Doncaster. — Gara e. — At 
F. Oscar Kirby, B.E., 2, Priory-place. Dep. £2 2s. 

Elland.—Houses.—50 scu! Jery houses on Heathfield 
housing estate, Old Earth, for U.D.C. T. Exley- 
Fisher, chartered architect ‘and chartered surveyor. 
Dep. £1 1s. 

Ely.—Decorations.—At hospital, St. John’s-rd.. for 
Ely Joint Isolation Hospital Committee. F. W. 
Green, clerk, 11, Lynn-rd 

Guildford. — Alierations.— To Head 
for H.M. Office of Works. Room 65D, Third Floor, 
H.M. Office of Works, London, 8.W.1. Dep. £1. 

Littiehampton.— Building. —Public conveniences 
= are wall at Manor House, for U.D.C. §. 

ep. 


Rochdale-rd., 


for C.B. 


Post Office, 


London.—Repainting. —Blackwall and  Rother- 
hithe tannels and bridge over East London Rail- 
way, for L.C.C. Chief E. £1. 
er.— Mortuary.—Also 

at Withington Hospital, for T.C. 
Dep. £1 1s. 

_Peterborough.— Painting. —14 Council houses, South 
View. London-rd.; 29 Council houses, Hunting-av., 


‘post- mortem block 
City Architect 


for T.C. W. H. A. Court, City E. Dep. £1 1s. 
Teddington.—Painting.—Suspension bridge, for 
U.D.C. E. Bostock, 8. 


Ulverston.—Honses. v4 in Devonshire-rd. district, 
for T.D.C. 8 Dep. 
Wicklow.— Rewiring. ot electrical instalaton 
Governors of the Royal National Hospital for 
Consumption for Ireland, Newcastle. Delap & 
Water, consulting engineers, 16. Molesworth-st., 
Dublin. Dep. £1 1s. 


AUGUST 16. 
Berry Brow.—Garage—For Berry Brow (Co- 
operative Society, Waingate, Berry Brow. J. H 
Freer, architect and surveyor, Penistone-rd., Fenay 


‘ 


Bridge. Huddersfield. 
Bi .—Additions.—Additions, alterations. 
etc., at female annexe, 


w late fever hospital, of 
inson Green a KE Hospital, Lodge-rd., for T.C 
D. E. Turner, L.R.IB.A., ete.. Committee’s Chief 


— Borough Surveyor, B.S. ; 
D.S. ; Town Clerk, T.C. ; County Engineer, C.E. ; County Surveyor, C.S. ; 


Borough Engineer, B.E. ; District Surveyor, 
Surveyor, S.; Engineer, E 


Officer of Works, : “eagaee Mental 
Northfield. Dep. £3 3s. 

Chiswick,—Flats—13% flats in 3 blocks, 
with boundary walls, garages, etc., at 
Court,” Chiswick, W.4, for Bell Property 
Ltd., 115, Park-st., Mayfair. Toms 
architects, 115, Park-st., Mayfair, W.1. 

Chorley.—Building.—-At Euxton, for 
Dep. £1. 

Glasgow.— Exchange.— Employment 
Acorn-st., Bridgeton, for H.M.O.W 
H.M. Office of Works, 122, George- od Edinburgh. 

Glasgow.—Installation.— Electric lighting instal- 
lation at fruit and vegetable markets, for Corpora- 
tion. General Manager, Electricity Dept., 75, Water- 
loo-st., Glasgow, C.2. Dep. £1 1s. 

London.—Decorating.—Redecorating interior of 
public hall, Town Hall-bidgs., Upper-st., N.1., and 
constructing gardener’s shelier and painting railings 
at Barnsbury Square-gdne., N.1, for Islington B.C. 
B.E 


Hospital, 


togetuer 
* Sutton 
Trust, 
& Partners, 
Dep. £3 3s. 
BDC. 8. 


exchange at 
Architect, 


Shronell.-—Reconstruction.—Of 
lands of Shronell, 
Commission. M. 
rion-st., Dublin. 


dwelling-house on 
Co. Tipperary, for Irish Land 
Deegan, secretary, Upper Mer- 
Dep. £1. 

AUGUST 11. 

Barking.—Fence.—200 yds. of reinforced concrete 
post and slab fencing, for T.C. R. A. Lay, B.E. 

Belfast.—Additions—To Lancaster-st. publ.c ele- 
mentary school, for T.C. Education Architect, Vic- 
toria-st. Dep. £2 2s. ; 

Belfast.—Installation.—Electric lighting installa- 
tion of first portion of Seaview public elementary 
school. for C.B. Education Architect, Victoria-st. 
Dep. £1 1s. 

Downderry. — House.— House and garage, at 
Seaton, Downderry. for Colonel J. Macnair-Smith. 
H. R. Venning, L.R.I.B.A.. architect and snrveyor 


Midland Bank-chmbs., Liskeard. 

Liverpool.—Houses.—On Finch estate, for Cor- 
poration. Town Clerk, Municipal-bidgs.. Dale-st. 
Dep. £1 1s. 


Manchester.— Building. —Sub-station buildings at 
Upper Jackson-st., Hulme, and Debdale-pk., Gorton, 


for T.C. H.C. Lamb, Chief _— and Manager 
Electricity Department. Dep. 
Normanton.—W al!.— Pulling ft a an old stone 


boundary wall, erecting boundary wall 
materials, new fenca or iron railings, formation of 
carriageway. footpaths and drainage, for Buria! 
Board. T. Sheldrake, Cemetery House. 

Norton.—Houses.—12, for R.D.C. W. Martin 
a P.A.S.I., Snysdale-rd., Normanton. Dep. 

2 2s. 

Prestwich, Lancs.—Telephone 
H.M. Office of Works. Room 65D, Third Floor, 
H.M. Office of Works. London, S8.W.1. Dep. £1. 

Roehampton. — Altarations. — Also additions tu 
heating and hot water service apparatue at Queen 
Mary’s Hospital, for H.M.O.W. Room 65D, Third 
Floor, H.M. Office of Works, London, 8.W.1. 

Stonehaven. — Reconstruction. — Of Viewmount 
Stonehaven, for Kincardineshire CC. D. & J. R 
M’Millan, architects. 105, Crown-st., Aberdeen 

AUGUST 12. 

Kingussie. — Reconstruction. — Of Victoria Hall. 
J. G. Chisholm. L.R.1.B.A.. 15. Union-st.. Inverness. 

New York (Lincs).—Hall—Parish hall. R. 
Barwick, 


with old 


Exchange.—For 


surveyor, Wragby, Lincoln. Dep. £1 Is. 
Stevenage.—Shops.—_Two shops in Whitesmead- 
rd., for U.D.C. R. A. eco 9 Dep. £2 2s. 
AUGUST 


Belfast. — Building. — Small building in Hay 
Market, Stewart-st., for use in disinfecting of 
vehicles: painting work at Municipal Sanatorium, 
Whiteabbey; painting work at Queén’s _ bridge, 
Albert bridge, and Tate’s-av. bridge. for C.B. City 
Surveyor’s Office (Architectural Section, Room 91) 
City Hall. : 

Golspie.—Rebuilding.—Creich Free Church Manse 
Horne & Murray, architects. 

Salford.— Demolition —Also removal of one brick 
chimney at Electricity Mains Depot, Frederick-rd., 
Broughton, for T.C. City ti ae Engineer, Elec- 
tricity Department, Frederick-rd., 

Salford.—Painting. —Externa] 
station buildings, for T.-C. City Electrical E., 
Frederick-rd.. 6. 

_ Stafford.—Post Office Garage.—At Station 

ing Office, for H.M. Office of Works, Room 65D, 

Third Floor. H.M. Office of Works, London. 8.W.1. 
Wooler.—House.—In Ryecroft-lane, for J. B. Bird. 


pene sub- 


Sort- 


J. W. Douglas, Bondgate Without, Alnwick 
AUGUST 15. ; 
Bri , Dorset.—Houses—In parish of Char- 
mouth, for R.D.C. Clerk, Council Offices, 74, East- 


st. Dep. £2 2s. 


Brixton. — Employment Exchange. — For H.M. 
Office of Works, Room 65D, Third Floor, H.M. 
Office of Works, Lendon, S.W.1. Dep. £1. 

Fulham.—Alterations and Additions — Te Town 


Hall, for the Corporation. Town Clerk, Town Hall. 


Dep. £2 2s. 
Ge eee. —28, at Brewlands-st., for T.C. 
Soy ~ B.S. 
Vous Surrey. — Employment Exchange. — For 


HM. Ottice of Works, Room 65D 


. Third Floor, 
H.M. Office of Works, London, 8.W.1. ma 


Dep. £1. 





August 4 1) 


Tadcaster. Houses.—16 houses, for RDC < | 

Carroll, E. : 
Wigston. —Houses.—12, in MHarcourt-r 
U.D.C. G. F. Stacey, E. and S. Dep, £1 


AUGUST 16. 
Croft.—Painting.—Outside of six houses at ¥ 
field and two houses at Barton, for R.DC. J. \ 

Boyd, 8. 

Flint.-Post Office and Telephone Excha 

For H.M. Office of Works, Room 65D, Thi: 
H.M. Office of Works, London, S.W.1. De; 
_— Bucks. — Employment Exc hange I 

H.M. Office of Works, Room 65D. Third | 

H.M. Office of Works, London, S.W.1. De; 


AUGUST 17. 
Crewe.—-Houses.— At Guilden-st., Und 
lane and Remer-st., Middlewich-st. sites, | 
Corporation. Town Clerk, Municipal Buildi: 
Dep. £2 23. 


Piymouth.—Extensions.—To South De) 
East Cornwall Hospital. Stanley Hal! and Easton 
and Robertson, FF.R.I.B.A., 54, Bedford Square 
London, W.C.1. Dep. £2 2s. 

Princes Risborough, Bucks. — Exiension- 0) 


Field Entomology at the Forest Products Research 
Laboratory, for H.M. Office of Works, Roon D 
Third Floor, H.M. Office of Works, London, S.W 
Dep. £1 

Selhy.—Houses.—26 non-parlour type Barlow 
(2), Burn (4), Carlton (6), Cawood (4), Drax (4 
Hambieton (4), and Hirst Courtney (2), for R.D«A 
R. F. Braithwaite, 8., 22, Park-st. Dep. £1 Is 


AUGUST 18. 
Gwyrtai.—Houses.—8 at Pontiiyfni and ¢& 
village of Clynnog, for R.D.C. R. T. Jones 
tect, Midland Bank-chambs., Bangor. 
Leeds.—Painting.—Interior at Centra Ho 1 
Street-lane, Roundhay, and Children's Sc; 
Homes in various parts of city, for T.C. H Fi eld. 


evince 


Shy 


yes 
RA, 


tiered 


house, Public Assistance Officer, 11, South Parade 
Leeds. 

London, €.C.—External Painting. —Of ¢ 
House, for H.M. Office of Works, Room 65D, Third 
Floor, H.M. Office of Works, London, S.W.l. Dep 
£1. 

AUGUST 19. 
East Barnet Valley. — Fencing. — Wrought 


fencing at Oak oe for U.D.C. C. M. Barnes, 
E. and §S. ~~ = 

Evesham. iring.- —80 houses for electric light at 
North and South Littleton, for R.D.C R. J 
Atkinson, §., 64, Port-st., Evesham. 

Portadown.—Extension.—At technical schoo). fer 
Armagh E.C. J, St. J. Phillips, B.E.. AR.IBA 
architect, 16, Donegall-square South, Belfast. Dep 


£3 3s. ; 
_ Reigate. Painting —External of municipal bu 
ings, —- and fire stations. Reigate, for T 
B.E. and 8. 

Witney.—Houses.—20, for R.D.C. Clerk 
High-st. Dep. £1. 

AUGUST 21. 

Huntingdon. — Alterations.—To Institution, for 

Hunts C.C. H. Leete, architect, Walden Hous 


Huntingdon. ; 
*Rowley Regis, Staffs.—Demolition—Of |i 
outbuildings, ete., in Tibbett’s Garden, and ereé 


tion of houses, for U.D.C. Clerk, Council House 
Old Hill. Dep. £2 2s. 
Swindon.—Bungalows.—23 and communal reading 


room, Hurst estate, for T.C. J. B. L 
B.S., 34, Regent<circus 
Tipperary. —Dwellings. 
T.C. Dep. £2. 


Thompson 


-18, for U.D.C. M. Kirby, 
AUGUST 22. 

Callington. — Bungalows. — 2 semi-detac!. 
Tavistock-rd., for Trustees of Brendon Chari) 
Clande Truscott, architect, Downgate, Upton ¢ 
Callington. 

Glasgow.— Painting. —Extension to 
of Glasgow, for Corporation. 
(Property Dept.), 129, Bath-st. 


AUGUST 24. 
Birmingham.— Adiditions.—Also on 
at female annexe, Winson Green mental hospi 
Lodge-d., for T.C. D. E. Turner, LRA 
Committee’s Chief Officer of Works, Ho r 
Mental Hospital, Northfield. Dep. £3 3s 


AUGUST 25. 

Dublin.- ~Building Works.—For Commissions 
Public Works. Comedy. pews. Of 
Public Works, Dublin. Dep. 

Osborne.— Demolition Works At Royal 
College. for H.M. Office of Works, Room 65D 
ae H.M. Office of Works, London, 8.W.1 


ee Four at Mumby and t 
for R.DC Jj. E. B bs 


High -s«! 
Education Offices 
Dep, £1 15 


alterations, €%< 


Wainfleet All Saints, 
Dep. £1 Is. 
AUGUST 28. 
Portsmouth. Alterations. — Also additi 
public convenience, Albert-rd.. Southsea, for 
City E. Dep. £1 1s. 


Thornton Heath.—Extensions.—To Mayday 2 
pital. for Croydon Corporation. Town Clerk, 7 
Hall. Dep. £5 5s. 


AUGUST 31. 
xiIsle of Wight.—Erection and completion 
concert hall upon foreshore and of ie a 
(as reconstructed), for the Sandown-Shanklin 
N. Douglas Best, A-L.S.A., Harold Baker, 
Clerks, Town Hall, Sandown. 5 


Dep. £5 5s. 
SEPTEMBER 2. 
*Stone, Staffs —School in Old-rd., 


Committee. Director, County E. 
£4 4s. 





for Educ 
Offices. 




















Lugust 4 1933 


SEPTEMBER 9. 
ees, Mg ar the U.D.C. Clerk 
{ Offices. Dep. 


a: DATE. 
8 ailymahon.—Repairs.—Also decorations to Bal 
Courthouse, for Longford €.C ad 
Murphy, C.S., Court House, Longford, Ireland 
Brighton.—Alterations. ~To 9, London-rd., for 
Timothy Whites (1928), Ltd. Timothy Whites 
, sAd., Construction Dept., 30, Chandos-st., 
Portsmouth. 
Burnley. — Conveniences. —In  Foulridge, for 
R.p.C. F. Hewitt, 8., 18, Nicholas-st. 
Egremont.—Conversion.—Of shop into dwelling 
at Bridge End, for Whitehaven and West 
Cumberland Benefit Building Society. R. Bentley 
son, chartered architects, Whitehaven. 
Huil.—Bungalows.—3 brick bungalows at White 
e. J. Porritt, Whitedale Garage, ithernwick 





H 
Mythfai.— Renovating.—Congregational 


Chaps 
J. Owen Parry, architect, Arcade-chambs 


Amman 


New Deer (Aberdeenshire).—Shop—House and 
xp. Jas. Davidson, watchmaker. 

ge Peg —2 pairs of semi-detached and 
4 at Stockton, for R.D.C. 


block © Quick & Lee, 
tects, 11, Waterloo-place, Leami ngton. Dep 

Zi iS 
Walpole Marsh.—Bungalow.—-For J. W. Whitby 


!. W. Crouch, architect and surveyor, Post Office- 
Wisbech. 


MATERIALS, etc. 


AUGUST 8. 
For U.D.C. S&S. 


AUGUST 9. 
Australia.—Pipes._Steam pipes and pump house 
equipment, for City Electric Light Co., Ltd., Bris- 
bane. Dept. of Overseas Trade, S.W.1. (Ref. G.Y. 


12667 

AUGUST 19. 
Newport (1. of W.).—Pipes 
Pr E. A. Slater, B.S 


ENGINEERING, IRON AND STEEL. 


AUGUST 8. 
Kingsclere and Whitchurch.—Water Supply.—For 
ngseclere, for R.D.C. Guthrie Allsebrook, E., 29, 
Crown-st., Reading. Dep. £1 1s. 
Lancashire. — Brilgeworks. — Reconetruction and 
dening of Field Broughton bridge ; reconstruct on 
Aynsome bridge; reconstruction of Clogger Beck 
ge, Lower Allithwaite; strengthening of Church 
County) bridge, Upper Holker ; reconstruction of 
(car Beck bridge, Tatham; partial reconstruction 
ivert near Brook House, Qhipping; partia 
econstruction of Loe culvert, Tottington, for C4 
; uinty Surveyor and Bridge Master, County Offices 
’reston 
Totnes.—Sewerage.—For village of Galmpton, for 


Eston.—Slag. 


11,540 ft. pipes, for 


RDC. R. Hansford Worth, E., 42, Georgest 
Piymouth. Dep. £2 2s. 
AUGUST 9. 
ier or — Sewerage. — At Ham 
irea, for T.C, . Paling, B.S. Dep. £2 2s. 
phone. 11. 
Devon.-~Bridge.—Widening of Hill Barton rida 


ver Southern Railway (Exmouth branch), for C 
Warren, CS., Mansion House, Cathedral-yard 
er. Dep. £2 

Heanor. — Raft.— Reinforced concrete raft at 
ng and Technical Inetitute, for Derbyshire E.C. 
H. Widdows, County Architect, Derby. Dep 


Millport.—Lift.—Additional lift to one of gaso- 
ers at gas works, for T.C. John Dymock, Gas 


iger. 
AUGUST 14. 
Sallytongtord. —Water Supply.—Improvemant, for 
Board of Health and Public Agsistancs 
Winters, consniting engineer, 27, Moleswort! 
Dublin. Dep. £10 10s. 
P AUGUST 15. 
bergele and Pensarn.—Sewers.—Stoneware pipe 
rs. 6 in., 9 in. and 12 in. in dia., together with 
‘oles, flushing chambers, ventilating shafts 
‘ther appurtenant work, for U.D.C. R. O 
' rts, E_ and S. Dep. £2 2s 
Egypt. —Water Supply. mee Ministry of Interior 
i of Overseas Trade. 8.W.1. (G.Y. 12.745.) 
ongland. — Superstructure. — Contract No. 20— 
ziand power station (superstructure), for 
way Water Power Co. Sir Alexander Gibb & 


4 
{ 
4 


M 


ners, engineers, Queen Anne’s-lodge, West- 
ster, S.W.1 Dep. £10 10s. 
AUGUST 21. 


Sailasalla, 1. of M.—Water Scheme.—For Balla- 
pond Derbyhaven and main drainage scheme 
_ballasalla, for Malew Parish Commissioners 

Davidson, 21, Athol-st., Douglas. Dep. £2 2s 
andown-Shanklin. —Waterworks.—1,000 yds. of 
Spun iron pumping and gravitating mains 
‘ruction of concrete storage reservoir and it 
ry works, at waterworks, for U.D.C. W. | 
ird, E., Castle-lane, Southampton. Dep. £5 5s 

n AUGUST 22. 

Tee ~—Sewers.—Sewers and pumping stations, 
1 C. Sileock & Simpson, consulting engineers, 
Victoria-st., Westminster, S.W.1. Dep. £10. 

AUGUST 24. 

Supply.—At Trewoon, for 

Lemon & Blizzard, consulting engineers 


\. Austell.— Water 


{ 


¢kyer-st.. Plymouth. Dep. £3 3s 
2 NO DATE. 
orley.—Girders.—Steel girders and_ incidenta 
ae 


Z works required in connection therewith to 


we stairease in Town Hall, for TC. 


THE BUILDER 


ROAD, SEWERAGE AND WATER 
WORKS. 


AUGUST 7, 
Corts —_ ad.—Laying of (a) mastic asphalt on 
i > at Blac Kpool from O’Connell-st. to borough 





ary, rad at Anderson’s Quay fro Ym Brian Boru 
rnall-place, and (b) two-coat concrete 
on Summer-bill North, for Corporation. City E. 


AUGUST 8, 

Ballyclare.—Closets —Water closets and resurfac 
ing of school playground at Tildarg, Ballyclare, for 
Antrim Regional E.C. James L. Clark. seeretar 
Counct) Offices, Antrim 

Crewe.—Sewering.—Between Stamford and Clifton- 
avs.; rear of 66-82, Alton-st.; rear of 1-19. Clifton- 
st. (making only); rear of 24-42, Gainsborough-rd. ; 


rear of 42-58, Gainsborough-td. (making only), ‘for 

r.C. L. Reeves, B.E. and 8. De p. £2 2s. 
London.—Surfacing.—With asphalt part of car- 

Gagevey of Highbury-pk., for Islington B.C 


Urmston.— Drainage.—1.040 lin. yds. of 2 ft. dian 


concrete pipe sewer in Trafford-pk.. Davyhulme, for 


U.D.A Kh. L. Leeming, 8S. Dep. £2 
AUGUST 9. 
Easthourne.—Sewers.—Sewer nd surface wate: 
sewer in Churchdale-rd., for ¢ B. Leshe Roseveare, 
Bl 
London.—Paving.—Paving and forming the 
footways and roadway of Coniston-rd., Bromley, 


for Lewisham B.C. J. W. Shuter, T.C. 
Rochdale.—Sewering.—Phyilis-st. f: 
rd. to Winifred-st. and Winifred-st 


to Baildon-rd., for Corporatior 





ang get 10. 

Hale. — Sewer 364 lin. yds. 12-ir sewers 
together with manholes. "ele Grove-lane, for U.D.C 
¢. P. Higginbotham, 8. Dep. £1 1 

AUGUST 11 

Banstead. — Making-up Of Tumblewood-rd. 
Reacon-way, Buckles-way and Nork-way (part), for 
U.D.C. R. E. Wallace, S 





Batley.—Surfacing.—Supplying and laying 25.17 
superficial yds. of asphalt surfa for TC B.E 

Dagenham.— Paving —4 6 ibic yds, of asphalt 
in High-rd Chadwell Heat! for U.DA E. and 
Ss Dep. £ . 

Manchester. Sewering. ~Stamford-rd, (extensior 
md roads Nos. 1, la and Anson (Thoresway 
Estate ee me. for T.4 City Ff Dep, £1 1s 

AuGUST 12. 

Audenshaw.—Surfacing Kingsley. grove for 


O.24;; 3 Mos clerk 

Bexhill.—-Extension.—532 
stoneware pipe foul sewer 
manholes, €t¢ off Buxtor 
Dep. £1 1s 








AUGUST 14. 

Ludiow.—Mail vds. of 6 in. sewer and 31 
ist-iron water main at Craven “Arms, for R.DA 
Sanitary Inspector, 5, Old 

Manchester.—Sewering, ete —Road No. 8 «¢ 
sgrownley irea and Orchard-rd. on Ker 
worthy area of Wyther shawe Estate for T.C City 
i Dep. £2 2s 

Salford. i f 
erick-rd.. for T.4 City Electrical Engineer | ie 
tricity Dept 


Barrhead. Roads Constructing reads anc 
S¢ wers on Dunterie housing scheme, for TA J 
Pat mn, Tf 

Brockley. — Roads Construction of roads and 

sewers at Honor Oak estate aa LCL Clerk 
County Hall, Westminster Bris S.E.1. Dep. £2. 

Rowley Regis.--Reconstruc Of Halesowen 
rd.. Old Hill. between Cox’s-lane and Mousesweet 
Brook, for [ DC ( tuckley, clerk Dep #1 1s 

Rowley Regis.—Surfacing.—Asphalt surfacing on 
Halesowen-rd Old Hil between Cox’s-lane and 
Mousesweet Brook, for U.D.C. C. Buckley, clerk 


Dep. £1 1s 
AUGUST 16. 

Manchester.—Drainage.—Cheadie and Gatley con 
necting sewer ; Moor End, Longley-lane, Northen- 
den, and across private land from junction chamber 
in Hi pine we ood-rd. to Cheadle and Gatley sewage 
works, for T.C. City E. Dep. £5 5s 

Waitham, Holy Cross.—Footways.—On_ Sewara 





stone-rd. housing site, for U.D.¢ WwW. C. Holloway 
Ek. and S Bf 
West Sussex.—Surfacing 70 ~=super yds. of 


between Golf Housé, Shore 
Shoreham-by 
Chichester 


Brighton-Portsmouth 
ham-by-Sea, and Buckingham-rd 
Sea. for C.C. C.S., Southgate House, 


Dep. £2 
AUGUST 17. 
——— -Making ip —Of Poulton-av. (sections 
and Colburn-wa Paget-av Temple-way, 
Ge assiot-w vay Surrey-g! ve and Erskine-rd. (Section 


2), for U.D.C. R. 8S. Davey, E. and 8. Dep. £2 





AUGUST 19. 
Newport, !. of W- mae in. water mal 
Newport-( ywes-rd TC 4 Slater, B.S 
AucustT 21. 
tHford._ Extensior Mid level sewer extension 
for TA L. E. J. Reyne B Dep £2 2s 
Manchester.—-Sewer Debdale ine (,ort 
from Hyde-rd. to Reddish-lane, for T.( City } 
Dep. £3 3s f 
Sale. Drainage 4 va stone ware ur 
concrete tube sewers, Var r liameter fron 
r 19 j iT tog } rw } " inh ee ets i 
ppurtenant works, f Up G. B. Ke iw A 
Kaufman, chartered civil engineers \ a-st 
Westminster, S.W.1. Dep. & 
Public Appointments 
SEPTEMBER 9. , 


_ Seutnamnpten, — OS iief Building Inspector. — 
+ 


wrporation, own Clerk, Civic Centre 


Sons (M.A.), Ltd., 
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TRADE NEWS 


Barr Beacon Memorial. 


In mnection with the Barr Beacon 
Memorial, near Birmingham, illustrated in out 
last issue, we learn that the copper work on 

e copper dome covering was carried out by 


Sinaned Ex irt and Son, Ltd., of 346, Euston 
road, N.W.1. 


Rc yal Visit to Cricklewood Works 

In capacity as lh Hspector f Factories. 
H.R H. re e George visited on Fr lay, 
July 20, the works of Messrs. S. Smith and 
and Smith’s English Clocks. 
t b UT klewood, where e was received 
vy Mr. D. W. Barrett and introduced to the 
managing director, Mr. Gordon Smith, 
onducted him on a tour of the fac tory. His 
Royal Highness paid particulas 
t f manufacture of Smith’s syn 
irvonous electric clocks. He was already 
somewhat familiar with these from having ex 
imined them in the company of H.M. the 
Queen and T.R.H. the Duke and Duchess of 
York at the British Industries Fair, when 


attention to 


ie details o 


several were pure hased by the royai party. 
He showed keen interest in the question of 
roreign ompet tion and the success which 
these clocks ad =achieved n the export 
market. 


Victor ”’ 
We ire 


Door Springs. 


informed that the doors of the 


Mason Peace Memorial, the Freemasons 
Hospital and Nursing Home, and the i LsOnik 
School for Girls, Rickmansworth. e fitted 
with ‘* Vietor ’’ door springs, m ide | Vv r Mesa: S. 


Robert Adams, of Emerald-street, Hol] born, 


W.C., and Orchard-stree Westminster, 
S.W.1. The patterns sup pil ed ire ie 
oa eptre V ctor / for the swing doors. a 


tion doo 
designed to provide in 


ind most efficient manner the re 


the ‘‘ Gem Victor ”’ for the single-a 
both these types be ng 


tne neatest 


quirements of doors of modern buildings The 

ige boxes are adapted to suit shallow floors, 
ind the check action is controlled by an 
enclosed unit of new design. There is also a 
new patented device which seals the pivot- 
bearing against water. The hinge box is fitted 
with a well-bedded cover plate (in addition to 
the usual top plate) to resist water. The ten 


sion of the springs and the clos ng speed are 
eas ly adjustable, and an automat 

sating action adds to the life of the mechanism. 
They are designed to hold the doors firmly at 


the osed position and to open with on 


compen 


venient ease. The visible parts are of bronze 
metal antique double action 
patterns are fitted with the Victor ”’ patent 
shoes and top centres to allow for vertical and 


finish, and the 


lateral door adjustments. 
St. Alban’s Church, Golders Green 

In the deser ption of this new chur h, which 
was given in our issue for July 14. it was 
stated that 
marble We are informed that both are of 
brown Hornton stone, and were worked and 
fixed by the Hornton Quarries, Ltd., of Ban 
burv, Oxon 


the altar and reredos are of 


An interesting feature of the church is the 
‘ Correx ”’ amplifying equipment, installed by 
Messrs. Correx Amplifiers, of 21, Marmora- 
road, East Dulwich, 8.E.22. The installation is 
in a loft over the north porch, and entirely 
hidden from view. Leads are carried along 
the eaves of the church to loud speakers which 
are hung from the roof by chains. A special 
outfit for deaf people is provided, to enable 
them to use headphones, and this is conveved, 
together with the 


‘ 


microphone line, in lead 
overed cable, arranged under the edge of the 
vood flooring, and is therefore completely 
The entire installation is controlled 
volume control. situated 


iInvisipie. 


hy a switch and a 


the west end of the church. 
The microphones, of which there are two, 
each controlled by its own 8 witch, are 
oused in specially designed stands of 
Jap unese oak, stood on the pulp t edge. and 


are weig ited to obviate the necess ty of be ng 


permanently fixed. Two loud-speakers are 

used. hung symmetric ally from the roof in the 
ear portion of the nave, directed towards the 
ar seats 
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THE .BUILDER 


CURRENT & PROPOSED BUILDING WORK“ 


Abbreviations: T.C. for Town Council; U.D.C. for Urban District Council; R.D.C. for Rural District 
Council; E.C. for Education Committee; B.C. for Borough Council; P.C. for Parish Council; M.H. for 


of Health; M.T. for Ministry of Transport; C.B. for County Borough; B. of E. for Board of 


Education ; M.W.B. for Metropolitan Water Board; Borough Surveyor, B.S.; Borough Engineer, B.E, ; 


District Surveyor, D.S. ; 
Surveyor, S. ; Engineer. E- 


Alnwick.—RK.D.C. has to proceed with reservoir 
at Hillhead, Shilbottle. Scheme also been adopted 
to provide reservoir at Warkworth. T. Wilson, 
sanitary inspector. 

Barking Town.—T.C. approved: 71 houses, 16 
section, Becontree housing estate, L.C.C.; additions 
to Cape Lodge, North-st., Cape Asbestos Co., Ltd.; 
186 houses, Alfred’s-way estate, Suburban Develop- 
ments (London), Lid. 

Bedford.—T.C. approved :—S. Foster, Litd., for 
Bedford School, O.T.C. building, Bedford School. 

Birmingham.—E.C. recommend proposals for 
acquisition of site on which buildings for Tech- 
nical Commercial and Art Studies to be erected. 
Subject to approval of B. of E. and M.H.., 
wbiic elementary school on Audley-rd. site, 
‘ardiey, be approved. Mental Deficiency Act Com- 
mittee recommend, subject to approval of Board of 
Control and M.H., scheme for conversion and 
adaptation of Marston Green Homes be approved. 
Estates Committee recommend purchase of land 
fronting to Spring Hill and Western Road for re- 
housing purposes, and purchasing of Waterloo Farm, 
Waterloo-rd., South Yardley, and 136, Arnington-rd., 
for rehousing purposes. Subject to sanction of M. of 


H., offer of Gospel Brethren to purchase land 
corner of Chingford-rd. and Charlton-rd., Kings- 
standing éstate, as site for meeting hall, been 


accepted. ; : 
Blyth.—T.C. to seek competitive tenders for Prin- 

cess Louise-rd. infant school. L. Leeper, B.S. | 
Bournemouth.Siage accommodation, Municipa! 

Pavilion, to be improved at £219,000. G. W. Jackson, 


F.R.I.B.A., architect, 5, Yelverton-rd., Bourne- 
mouth. 
Bradford. — EC. propose two additional class- 


rooms at Swain House School, and enlarge domestic 
subjects’ room at Woodroyd School. 

Bri .—T.C. approved: Brighouse 
trial Society, Ltd., shops and- offices, King-st. 

Brighton.—T.C. approved: 31 pairs semi-de- 
tached houses, Sanyhill-av., Ladies’ Mile estate, 
Patcham; 4 pairs semi-detached houses, Mackie-av., 
Ladies’ Mile estate, Patcham; 6 pairs semi-detached 
bungalows and 4 detached bungalows, Solway-av.. 
Ladies’ Mile estate, Patcham; house and garage 
16, Highview-av., Ladies’ Mile estate, Patcham, for 
Ladies’ Mile Estate, Ltd.; and licensed premises, 
Whitehawk-rd., Kemp Town Brewery (Brighton), 
Lt 


Indus- 


Bristol.—B.S. submitted lay-out plan of rehousing 
accommodation, and estimated cost, including cost 
of Jand and road and sewerage works: 88 flats on 
cleared sites, £50,537, and 62 houses on Bristo! 
estate, £22,611. . 

Burnley. — S. Taylor, architect, Manchester-rd., 

reparing plans for lay-out of estate at Lower 

Sronshaw for store premises, for Burnley Equitable 
Co-operative & Industrial Society, Ltd., Hammer- 
ton-st. Contracts not placed. j 

Chesterfield —Rev. W. Thornber and Parochial 
Council of St. Barnabas’, New Whittington, pro- 
nose extensions to Sunday school, Station+rd.— 
foufton & Kington, L.R.I.B.A., Furnival-chams., 
Market-place, been appointed architects to prepare 
plans for offices in New Beetwell-st. for Chesterfield 
and Bolsover Water Board. Cost £4,000. 

Chisiehurst.—Chisichurst Estates, Lid., propose 12 
houses and 8 flats. 

Darlington.—Tees-side Farmers, Ltd., to 
further extensions to mill in King-st. J. 
architect, High Row-chams. 

Dudiey.—Respecting proposed new school at 
Blowers Green, E.C. received sanction of B. of F. 

Dudiey.—T.C. approved: Poole Bros., 97, Biack- 
acre-rd., Dudiey, 10 pairs of houses, Buffery estate. 


make 
Clayton, 


* See also List of Contracts, Competitions, etc. 


*.* Im these lists every care is taken to ensure 

that information given is accurate and up 
te date, but it may occasionally happen that, 
owing to building owners taking the responsibility 
ef commencing work before plans are finally 
approved by the focal authorities, “ proposed ” 
works at the time of pubtisation have been 


Clerk, C.; Town Clerk, T.C.; County Engineer, C.E.; County Surveyor, C.S.; 


Durham. — County Works Committee received 
grant towards £46,424 required for widening of 
Coatham Mundville-Darlington section of Great 
North-rd., and grant towards widening of Ruahy- 
ford-Aycliffe-rd., to cost £68,225. Plans by W. J. 
Merrett, C.S., 43, Old Elvet, Durham.—C.S. to pro- 
ceed with plans and estimates for road and bridge 
in city of Durham.—Plans_ prepared by : 
Merrett, C.S., 43, Old Elvet, Durham, for house for 
County Medica! Officer, to cost £1,175 | 

Gillingham.—E.C. received M.H. sanction to loan 
of £6,450 for infants’ school im Skinner-st. 

Gosforth.—Contracts not yet settled for 100 houses 
at Coxlodge Hall, for which Liddle and Baxter, 12, 
Eldon-sq., Newcastle, are architects. ; 

Grantham.—Barford & Aveling, engineers, to 
carry out housing scheme on elevated site off 
Springfield-rd. The estate will consist of 122 houses. 
Plans by B.S. to T.-C. 

Grimsby.—T.C. approved: F. Barrett, lay-out of 
estate, Yarborough-rd., and providing for 119 
houses; J. H. Thompson & Son, 22 houses, Fairfax- 
rd.; W. Kirton & Son, for 13 houses, Fairfax-rd., 
and 11 houses, Wentworth-rd. 

Guisborough.—U .D.C. proposes 40 houses. — Kil- 
burn, 8. 

Hailsham.—R.D.C. approved : Sub-stations at Cow- 
beech, Herstmonceux and Boreham-st., Wartling ; 
sub-station, Windmill-hill, Wartling, and sub-station, 
Gardner-t., Herstmonceux, for Weald Electricity 
Supply Co., Ltd. 

Halifax.—Improvement 
sanction to borrow 
King Cross-lane 

asiemere.—U.D.C. to eract 24 additional houses 
at Eight Acres. 

Hebburn-on-Tyne.—Pians been prepared by S., to 
U.D.C., for alterations to domestic subjects centre 
at New Town School. 

trlam.—Lancashire County E.C. propose infants’ 
and junior school in Fidlers-lane, Higher Irlam. 
S. Wilkinson, F.R.I.B.A., County Architect, 16, Rib- 
blesdale-place, Preston. 

Kidderminster.— Phipps & Pritchard, Bank-bldgs., 
made offer to T.C. for land fronting Blackwell-st. 
and Coventry-st., for Towers & Wilson, who pro 
pose to erect firét<class shops. 

Kingston-on-Thames-—B.S. to redecorate’ ex- 
ternaily. 70 non-parlour type houses.—Plans passed : 
Richmond-td., sportS pavilion, Leyland Motors, 
Lid.; St. James Works, Cromwell-rd., alterations, 
Bentalls, Ltd.; iunction of Dukes-av. and Rich- 
mond-rd., petrol filing station, Partridge & Danici. 

Leeds.—Corporation to acquire land between Hare- 
hills and Foundry-lane, for further houses. Plans 
by City E.—-L.M.S. Railway Co. met_ Corporation 
and submitted draft plans for new Midland Hotel 
and new entrance to Wellington and New Stations. 

Leeds.—James Hare, Ltd., to carry out extensions 
at warehouse, Little Queen-st, Plans by Kitson, 
Parish, Ledgard & Pyman, architects, Lloyds Bank- 
chams., Vicar-lane. Tenders being invited. 

Liverpool.—Ind, Coope & Co., Ltd., The Brewery, 
Burton-on-Trent, propose rebuilding ‘‘ Cross Keys ” 
public-house, 13, Earle-st. Architects, Medcalf & 
Medcalf, FF.R.I.B.A., 3, Stanley-st. 

London (Islington).—B.C. proposing improvements 
to Caledonian-rd. baths. 

London (Lambeth).—Building and drainage plans 
by B.C.: F. J. Morton & Son, additions to pramises 
of Art Memorial Co., Bloom-grove; Burnett & 
Kprile, alterations, 14, Atlantic-rd.; James Car- 
michael (Contractors), Ltd., new  out-patients’ 
block, St. Thomas’s Hospital, Lambeth Palace-rd. - 
E. W. Wallis, building, 421, Norwood+d.; E. D’ 
Griffiths, building in Loughborough<ourt. Shake- 
speare-rd.; R. T. Grove, shops and flats, corner of 
New Park-rd. and Doverfield-rd.; Brett & Son. 
garages, between 6 and 10, Knollys-rd. ; 

London (Marble Arch).—Fredk. Smith, L.RB.A.. 
218, High-rd., Chadwell Heath, architect for pro- 
posed offices and flats near Marble Arch. 

London (Poplar).—B.C. recommend messroom and 
‘ivatory accommodation at Poplar recreation 
ground at £270.—Counecil received L.C.C. consent to 
sens. gavilien in Poplar recreation ground.— 
Application to be made to Electricity Commissioners 


obtained 
houses, 


Committee 
£21,300 for shops and 
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for sanction to £2,500 for purchase of site 
mMorage 

Manchester —J. Lane & Sons, Ltd., Swint: 
rd., Irlams o’ th’ Heights, propose 400 hx 
tween Heaton-pk. and  Prestwich—tT! 
Brewery Co., Ltd., proposing additions to 
wood” hotel, Wilmslow+d, and Sherwood-s: 
lowfield. Plans by Resident Architect, B 
house. Tenders invited—N. Hartley Hack 
Biackfriars-st., architect for alterations 
tingham Arms’”’ public-house, Ward-st. and | 
st., Hulme, for Peter Walker & Son (Wa: 
& Burton), Ltd., 411, Chester-rd., Old Traffo 
tracts not let. 

Manchester.—R. Thommason, 87, Mosley-st 

aring plans for lay-out of land off Hobs 

igher Openshaw, and land off John He 
st. and Hamford-st., Clayton, for New Mere 1 
Ltd., 44, Corporation-st. 64 houses and 24 |} 
respectively are to be erected.—Manchester & < 
ford Equitable Co-operative Society, Ltd., Dow: 
st., propose milk depot, Sharnston-rd., Northe: 

Sunlight Laundries (Manchester, 1928), | 
Derby-st., Chorlton-on-Medlock, proposing ' 
tions to laundry, Derby-st. and Burleigh-st. P 
prepared by own staff. Contracts not let 

Market Bosworth.—Wm. Keay, F.R.I.B.A.. ¢ 
Architect, 6, Millstone-lane, Leicester, consuit 
architect for conversion of Bosworth Park Man- 
into nursing home, for Leicestershire C.C. | 
mated cost £14,300. 

Middiesbrough.—H. Moore, architect, Bedford 
prepared plans for additions to 149, Newport. 
tor H. H. Bloom. No contracts let.—Sche!lentx 
& Sons, Cargo Fleet-rd., to erect storage ware! 
adjoining premisés. 

Newbury.—Corporation to prepare scheme for | 
chase of Plaza Cinema premises for conversi: 
Inunicipal offices, at £7,050. 2g 

Newcastle-on-Tyne.— Newcastle, Gateshead & J))- 
trict Workshops for Adult Blind Society, consid 
ing new workshop. 

Newton Abbot.—U.D.C. to proceed with swi 
ming bath at Bakers Park, at a cost estimated by 
Mr. S. C. Chapman, water engineer to the Torquay 
Corporation, at £1,210, exclusive of site, shelters 





itaea See 


etc. 

_ Nottingham. — Albion Congregational Churct 
Trustees propose Sunday school, costing £5,000. 11 
Litehfield-rd. Plans by O. M. Thorp, 16, Harridgé 

Old Hill.—A. Bye, Simms & Clifford, 323, Hig! 
st., West Bromwich, architects for offices in Hales 
owen-rd., for Rowley Regis and District Ben 
Building Society, 286, Halesowen-rd. Estimated 
cost £5,000. 

Redcar.—Plans for residential hotel to occupy site 
opposite Zetland-pk. approved by T.C. Premises ar 
to ba built for Bass, Ratcliffe & Gretton, Ltd 

Rugby.—-W. T. Loveday, A.R.I.B.A., 2a, Lauren 
Sheriffe-st.. prepared preliminary plans for nurses 
home extensions at Hospital of St Cross, for Board 
of Management. 

Selston.—60 new houses to be built in Mans 
field-rd., New Bagthorpe, and at Barrows Hill-lan 
Westwood. 

E.C. 


Silloth.—-Cumberland 
Slough.—U.D.C. approved: Factory, St. Ma: 


propose element 
school. 
rd., Langley, J. L. Thompson; 2 factori 


Buckingham-av. and Fairlie-rd., Slough Est 
Lid. 

_ South Shields.—T.C. considering offices for he 
Tramways Department abutting on Dean-rd., at 


£2,100. Plans by J. P. Watson, B.E.—M.H 
tioned convenience and shelter at Westoe, for T. 
to cost £1,200. Plans by J. P. Watson, B.E. N 
contracts let. 

Sowerby Bridge. — A. Pickles, Hopwood H 
Halifax, architect for church hall, Park-rd., { 
Parochial Council and Vicar of Christ Church 

Stretford.—Lancs. County E.C. obtained sar 
to borrow £4,750 for extensions to Boys’ and G 
Secondary schools. 8S. Wilkinson, F.R.I.B A 
County Architect, 16, Ribblesdale-place, Prest: 

Sunderland.—Health Committee prepared five 
slum clearance programme providing for demo 
of 1,263 houses. Nearly 2,500 new houses ¥ 
required. 

West Ham.—T.C. approved: sub-station, A! 
lane (rear of Williams & Thomas’ old premises 
tricity Department 


West Hartlepool.—T.C. recommended mui 


offices in Victoria-rd. F. Durkin, B.E. 
Whickham-on-Tyne.—J. M. Moor, builder 
Prudhoe-st., Newcastle-on-Tyne, to develop 


west of Duckpool-lane, where provision is mac 
122 houses, 
Widnes.—T.C. approved: factory 


build 
sradley Footpath, Orr's Zinc White, Ltd. 
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PRICES CURRENT OF MATERIALS.” 


Owiag to the exceptional circumstances w 


BRICKS, &c. 














Per 1,000 Alongside, in River Thames 
ip to London Bridge. £ 8, d. 
Best 5 ocks Siclahubtntanbehueaeso oniinmscsonode a 43 6 
Se | Fee GF Sie cents trea he ceca oes 318 6 
Per 1 000, Delivered at London Goods Stations, 
i ee & sd 
“Phorpres”” ...... 211 83 | Flettons, B’ll’n’se 3 6 3 
Flettons at | Best Blue 
King’s Cross ... 211 3] _ Pressed Staffs 9 5 0 
De oved for | Do, Bullnose .915 0 
Plaster 2138 3 | Blue Wire Cuts7 5 0 
White Midhurst. Facing Bricks (delivered 
COED GHEE | nabs deuethabscctcnduerdenendaviccech 56 0 0 
‘Phorpres * Whites (do.) 317 3 
Phorpres’’ Rustic Facing Bricks, delivered 
Gonital LORRI issascercescinccs per 1,000 12 3 
Best Stourbridge Fire — -— 
2+ i ecodeacse am WER Niniecsnecesaes 10 3 90 
GLAZED BRICKS— 
Best White | D’ble Str’tch’rs 29 10 0 
Ivory and ; D’ble Headers 2610 0 
Salt Glazed | One side and 
Stretcher ..... 21.0.6 twoEnds ... 3010 0 
BOGGLES ..cocsnccess 2010 O} Two sides and 
Quoins, Bull- one End ...... 3110 0 
nose and 4} in. | Splays and 
ats oveeek? 10 O| Squints ...... 28 0 0 
Sec ed Quality, £1 per 1,000 less than best. Cream 
and buff, £2 extra over white. Other colours. Hard 
Glaze, £5 108. extra over white. 
PARTITION SLABS. 
Delivered London Area. 
CLINKER CONCRETE, 

2” per yd. sup. 1 : A per yd. sup. ...... 2 0 
24° esbeee 2 4 
CRANHAM TERRA Corrs, 

2” per yd, sup. 3 per yd, sup. ...... 3.8 
i ~~ et gaa eee €.7 
itewrstiean—Keev ED TWO SIDES. 

2” per yd. sup. 8” per yd. sup. ...... 3.9 
23° : a 2 ort: has Sagas aie 4 3 

s d. 

we ter kaacnotaaana tag : : per yd, delivered 
Pit Sand a: ‘ ~ miles 
Washed Sand an ee —. 

} in. Shingle cn. adding- 

din. Broken Brick ......... i a ton. 
PAG TOONS | Secsiccdcwedveranccss ew 2 

CEMENT. 

Per ton delivered in London area in full van loads. 
Best Portland Cement. British 

Standard ott Test 
In Jute Sacks (11 to ton)...............cceceeceoues £2 -4 9 
In Paper Bags (20 to ton) . ARLE Oat rte es le Pe 2 6 0 
Colorcrete No. 1 & 2 Coloured Rapid Hardening 

Pc rtland Cement in 1 cwt. paper bags free (non- 

returnable) 20 /- per ton above Portland Cement Price. 


Snowcrete’’ White Portland Cement in 1 cwt. paper 
bags free (non-returnable) 190 /— per ton. 
Alongside Vauxhall in 80 Ton Lots. 







: ite Sacks (11 to ton)............. o 117 9 

per bags (20 toton).. - ‘i 119 0 
Fe rrocrete per ton extra on a bove.. “7.6 
Vitrocrete per ton extra on above 07 6 





No wR. Jute Sacks are charged Is, 6d. each and credited 
1. each nett if returned in good condition within 







three months, carriage paid. 
Super Cement (Waterproof) Paper Bags free 316 0 
ORIN CMR cinclcvecondexucdcsccidesanes 615 0 
ROTATE OOINOIM ss aes ccs cuasacuindnemen 515 0 
Ke ’s Cement, »15 OU 
, 610 0 
Plaster arse 3 0 ¢ 
* 312 6 
Fine 412 0 
Sir ¢ Coarse s 9 O 
Finish ..... 317 0 
rey S e Lime 25 0 
Chalk i 2.6.9 
Best Blue Lias Lime rae 6 @ 
nO 2 2 6 
Gra hippings 112 0 
N ~Sacks are charged 1s. 6d, each and credited 
] 1., lf returned in good condition within three 

r carr, pd, 


iriridge Fireclay in sacks 37s. Od. per ton at rly.dep. 


STONE. 


Ba T on — Delivered in railway trucks at r d 
ne Park, Paddington, G.W.R., or 
; } Lassheth: G.W.R, per ft. cube.. 10 
Brrr St NE—RANDOM BLocK— 
‘ree on rafl at Seaton Station, per ft. cube.. 2 3 
ed free on rail Nine Elms, S.R. 
; per ft. ee 3 1} 
ted approximate size one way, 1d. pe 
footextra ; selected approximate Ply 
e sizes or for special work, 3d. per 
loot extra, 
I AND STONE— 
» Whitbed, in random blocks of 20 ft. 
age, delivered in railway trucks at 
E ‘ims, 8S. Rly., South Lambeth 
tion, G W.R., and Westbourne Park, 
lington, G.W.R. , per ft. cube........ 4 4} 
delivered on road waggons at above 
MA, NE Bs QUID hon castkakccennedecarscoe 4 5} 
wy 3t asebed, 3d. per ft. cube extra. 
id. per ft. cube extra for every foot 
H 20 ft. average, and $d. beyond 30 ft. 
40 “Woop Stonge— 
. Quarries Wirksworth, Derbyshire, a. 4. 
pr. m blocks from 10 ft, and over P.ft.cb. 14 0 
. CO sasaki ia ceba sink decccecaeivoh 22 6 
e three or four sides..........<..000c.-00++- 27 6 


























CHILMARK- RaNpom Broe "ne e i 
At Nine Elms per ft. cube $11 

YORK STONE, BLUE—~Robin Hood | Quality. 

Delivered at any ¢ st Londor 
fin. sawn two sides landings to sizes (under 

4 IC. super Per ft, super h 6 
fin, rubbed two side tt 6 O 
* ID, sawn two sides slabs (ra mm sizes) ,, 2 3 
-In, to 24in, sawn one side slabs 
1 (random sizes 1 6 
¢ in. to Zin. ditt ai 

Harp York +s 
Delivered at any Goods Station, London. 
scappled random blocks Per ft. cube (8 
Cln, sawn two sides lan i (under 

40 ft. super) J super 5 lk 
6in. rubbed two sides é @ 4 
4in, sawn two sides slabs (ra sizes) 8 if 
ein litto ditt ; 9 2 
«in, seli-faced rand i Per yd, super s O 

CAST STONE.’ 
Delivered in London area in full van loads, per ft. 
cube ‘lain, Ss. 6d Moulded, 9s. 6d.: Cills 10s. Od. 
SOFT WOOD. 
GOOD BUILDING DEAL, 
In ches, Per stan Inches Per stan. 

4 11 £23 1013 x 6.. £17 10 

SX 3 221013 =x 1 19 10 

4 x 8 21 0;2 x Og 19 10 

SF 19 0:3 “—r 19 10 

3 s 1k (0 2} Q 19 10 

ao ee Is 01/3 ti 17 10 

23 x 7 18 O73 : 17 10 

PLANED BOAR Ds 
a ae £22 10 % - +21 0 
PLAIN EDGE FLOORING 
Inches per sq. | Inches, pers. 
PSS 16 1} 25 /- 
a ; ‘ 17 1} 27/6 

1 20 /- | 
TONGUED AND i MATCHING (BEST) 

GROOVED FLOORING, | 

Inches. per sq. | Inches, per sq 

¥ « wal} . 16 

1} 26 i 18 /6 
' 27 /6 l , 22 '6 

ins BATTENS s.d.| SAWN LATHS s. d 

sx < per 100 ft. 2. 6! Per bundle 23 

HARD WOOD. 
1 INCH AND UP THICK, 
Average price for prime quality Es. d 

Dry Austrian Wainscot, per ft. cube 615 0 

Dry American and/or Japanese Figured 
Oak, per ft. cube . O12 0 

Dry American and /or Japanese plain Oak 
per ft, cube 010 9 

Dry sq. edged Honduras Mahogany, per ft 
cube i" p14 0 

Dry log-e ‘cut Honduras Mahogany per ft 
cube x 016 0 

Dry Cuba Mahogany, per ft. cube Fe. 

Dry Teak, per ft cube 014 0 

Dry American Whitewood, per ft. cul 019 0 

Best Scotch Glue, per cwt 3; 0 O 

Liquid Glue, per cwt 4 7 0to5 10 9 

SLATES. 

First quality slates from Bangor or Portmadoc, carriage 

paid in full truck loads to London Rate Station, Per 

1,000 actual, 

ga. d S «a 

24 by 12 2915 90 18 by 10 1512 6 

22 by 12 5 0 90 why 9 13815 0 

22 by 11 22 10 0 16 by 19 13 10 

20 by 12 22 0 16 by 3 10 6 

20 by 10 19 7 

TILES. 
Delivered at Londor ite station n full truck ad 
of not less than 6 tor Per | 
f.o.r, London 
m made es from Lrosele r 
fordshire district £4 7 
ditto hand-made ditt 3 ) 

Ornamental ditto 0 3 6 

Hip and vail tiles y H i-made — “oo 6 

(per dozen j Machine-made , U 

METALS. 

Joists, GIRDERS, A To LONI STATION, PER TON 
B.S. Joists, cut and fitted $11 } oO 
Plain Compound Girders 12 0 0 

Stanchions 15 0 
In of 18 ) O 
et eraaL ROUNDS To London Station, per ton 

Diameter. £4 d Diameter 2 8 . 

Lin 2 0 4 in, to ¢in 10 io 

in oa eS rin, 1010 D 

Wrot out-Inox TUSES axp P rrr ~ : 
(Discount off List for lot of n £/ net value 

de livered direct from Works, 24 per ¢ nt, less above 

gross discounts, carrmage rward, if sent from 

Lo hit don Stot ks 

Genuine 
Standard  Wrot 
Wrot Puddiled) 
Mild steel [ron 
Tubesand Tubesand Star dard Standard 
Tubulars Tubulars Fittings Flanges 
Sizes Sizes SIZé Sizes 
33 + lin to 6in. din. to 6in. din, to 6in 
bin. t 6in. gin. t Mi 51D : } Me 
A 6 og i 

Gas .... 65 52} 57} 70 

Water 61k 483 52} yo 

Steam 574 45 473 60 

Galv, gas... 524 40 47} oo 

Galv, water 47} 35 424 a. 

Galv, steam 2) 30 os rn 


hich prevail at the present time prices of materials should be confirmed by enquiry 


C.I. HaLp-Rounp GuTrrers—London Price ex Works 
Per yd. in 6 ft. Angles and Stop. 
lengths Gutters, Nozzles Ends, 
3 i 14 1/0 43d. 
din 1/5 1/13 od. 
4 ir 1/5 1 /23 dd. 
4hin 1/6 1/43 S$. 
5 in, 1/9 1/63 Od. 

O.G, GUTTERS, 

n 1/6 1/4 63d. 
sin 1/8 1/4 éd, 
4 in, 1/9 1/49 73d. 

43 in. 1/10 1/7} Sad. 
in. 2/2 1/10} 1044. 
RAIN WATER PIPES, &¢ 

Bends, stock Branches, 

Per yd, in 6 fts Pipe. angles, stock angles 
2 in, 2/0 1/23 1/93 
24in 2/1 1/43 2/2 
3 in ssienapeeiens , 2/7 1/9 2/7 
a EE EO 3/0 2/1k 3/0 
By  ecwcmpadeenaas 3/5 2/6 3/8 


Less 20 per cent. trade discount. 
allowance—4 ton lotsa, 5 per cent. 
2ton lots, 24 per cent. 


Tonnage 


L.C.C, CoaTED SOIL Pipgs—London Prices ex Stock. 
Bends, stock Branches, 
Pipe, angles, stock angles, 

8, d. 8. d, s. d. 
2 in. per yd. in 6 fle, ......00 2 & 1 9 2 
2hin ‘ 28 i8 2 % 
3 in , 8 0 2 ilk 3 If 
3¢in ; 3 25 2 if 3 8 
4 in ‘ 3 8 211b 4& 
L.C.C, COATED DRAIN spite, °° Prices ex Stock, 








Bends, stock Branches, 
Pipe, angles, 8, stock anglea, 
s. d, s, d. e. d. 

‘in. per yd. in 9 ft. lengths 3 0 4 6 7 0 

ewt, qr. Ibs, 

4in. sa we ee9 5 6 a 9 

is. . 1 2 22 5 10 9 6 13 6 

6in. 2 0 GS ws OC 12 0 1s 0 

Gaskin for j jointing 41 /-— per cwt. 

Per ton in London. 

IRoN— S «a, 4. £ a. & 
COMMON DATS .....eceeeceese 10 0 0 to 1010 0 

Staffordshire Crown Bars— 

Good merchant quality 1910 0 to ll O O 
Staffordshire Marked Bars... 14 0 0 ... 15 0 0 
Mild Steel Bars... 9 00 10 0 0 
Steel Bars, Ferro-Concrete 

quality, basis price ........ 8 900 .. 900 
Hoopiron, basis price Oy ae es ~ ae ee ude 12 0 8 

Galvanised -— Fe aes 6 Oe 

Soft ‘Steel Sheets, Black— 

Ordinafy sizes, to 20g mo 8 1110 0 

. 24g. 12 0 0 13 0 0 
SEE.. xerice 14-0.-0 15 0 @ 

Sheets Flat Best Soft Steel, CR, and C.A quality— 

Ordinary sizes, 6 ft. by 

2ft. to 3ft.to 20g. 13 (0 14 0 O 
Ordinary sizes, 6{t. by 

2ft.to 3ft. to 22g. and 

24g hie 14 0 15 0 0O 
Ordinary sizes, 6ft. by 

2 ft. to 3ft. to 26g. 17 00 18 0 @ 

No. 1 quality £4 per ton extra, 

Tiat and Galvanised Corrugated Sheets— 

Ordinary sizes, 6ft. to 

9 TU, BO ZU Be. cccccces is 0 O 1490 90 

Ordinary sizes, 6ft. to 

9 ft.to 22 g.and 242 1410 UV 1510 0 
Ordinary s, 6ft to 
9 ft. to 26g 16.0 3. ws RT iv @ 
Sheets, Galvanised F lat, Best quality— 
Lest Soft Steel Sheets 
6ft. by 2ft. to 3ft. to 
20 g. and thicker 6M: t ~~. Bw: 0 
Best Soft Steel Sheets 
22g. and 24g. . 18 10 2010 0 
Best Soft Steel Sheets 
268 <9 , 2110 O 
Cut Nails, 3in.to 6in 56 0 9 i6 0 O 
Under 3in, usual trade extras.) 

Metar Winpows.—Standard sizes, suitable for com- 
plete houses, including all fittings, painting two 
“oats iclivery to job, average price about 1s, 4 
to ] toot per 

COPPER. my 

Sean less Copper tubes (basis) perib.O 9 

Strong sheet ‘ 0 10 

Phin , , — 011 

Copper nails , i oO 

Copper wire 0 li 

PLUMBERS BRASS WORK. 
Delivered in London 

New River Patrers Screw Downs Bip Cocks por 

IRON, 
sin. __ lin Ijin. Ijin. 2in, 
29 |= 5 76 153 246 510 /- per doz. 

New RIv ER ’ PATTERN SCREW DowN Stor Cocks ayp 
U NIONS. 

sin, jin. lin. I,in. 1hin. 2in. 
41/6 62/- 92/- 174 300 /~ 588 /~ per doz. 

*The information given on this page has been 


specially compiled for THE BUILDER, and is copyright, 
The aim in this list is to give, as far as possible, the 
average prices of materials, not necessarily the highest 
or lowest. Quality and quantity obviously affect 
prices—a fact which should be remembered by those 
who make use of this information 











PRICES CURRENT OF MATERIALS—{conéd.) 
River Patrers Scaew Downs Main FERRULES. 


$07: Soy: 11676 per dos. 


Caps AND SCREWS. 
Py ljin, 2in, Sin. in. 4 in, 
{6 10/- 14/- 23/- j- 42/- per doz. 
Dovusts Nor Borer Screws. 
tin. Zin. lin, Ijin. lgin. 2in, 
7/6 ilj- 17/- 


29 /- 63 /- per doz. 
Brass 
Ijin. 2in. Sin. Spin. 4in. 


36 /- 
SLEEVES. 
lvj/- 12/- 20/- 24/- 31/- per doz. 
New River Patrers Croypon Bai VALveEs 8.F. 
jin. Zin. Lin, igin. 1) in, 
B5/- 56/- 98/- 162/- 228/- per doz. 
Deaws Leap P. & 8. TrRaPs wirh Grass CLEANING 


SCREW. 
ld in, 1g in. Zin. Zin. 
8 Ibs. P. traps ...... /- 41/- 56/- 101/- per doz. 
8 Ibs, S. traps ...... B35/- 45/- 66/- 126/-_,, 
Trx.—English Ingots, 2/1 per ib. SoLpER—Plumber. 
11d., Tinmen’s 1s., Blowpipe 1/1 per Ib. 


LEAD, &c. 
(Delivered in London.) ae, 
Leap—Sheet, English, 4 Ib. and up............ 2210 0 
I GUID . ciisetnsarnmnesyssbictinonsneniaitensatncon 19 10 0 
Bal POPC cccoovecccecovesccresccessccccoceccosoveses 2610 0 
COMBS POPC  nosevsscocevvesrvevscsosvesscocsesvesce 27 0 0 


NoTe.—Country delivery, 20s. per ton extra; lots 
under 83 cwt. 4s. per cwt, extra, and over 3 cwt. and 





under 5 cwt., 2s. 6d. per cwt. extra, Cut to sizes 
4s. cwt. ere P 
Old lead, ex London area, 
GERD oceectivions per ml £12 10 0 
PAINTS, &c £24. 
Raw Linseed Oil, in pipes °3: 3 
. ” ” e 0 2 4 
o oo » indrums 027 
Bo we »» in barrels a ee 
” ” » in drums 0 210 
Turpentine, in barrels 0 4 6 
*” in drums (10 galls.) oe 048 
Genuine Ground English White Lead, perton 46 0 0 


(In not less than 5-cwt. casks.) 
Extra for l-cwt. kegs over 5-cwt. casks is 5/9 cwt. 
Genoine Waite Leap PAINT. 
“Father Thames,” ** Nine Elms,”’ 
“Park,” “Supremus,” ‘St. Paul's,” 
**Morganswyte,”” ‘* Polacco,” kei 
Brand, and other best brands (in 
14-Ib. tins) not less than 5-cwt. lots a 
per ton delivered 6 
Red Lead, Dry (packagesextra) ... 
Best Linseed Oil Putty 


perton 34 
0 
Size. XD quality 0 


ee eweeteerensercereserecseuses 


Fine Pale Paper 
Fine Copal Cabinet 
Fine Copal Fiatting 


EL... wontinpscicaesiininesniibuboe tet Saas 
Oak and Mahogany stain (water) 
Brunewick Black — ...ccccosccssocscccccssevccsosecs 
eee 
Knotting (patent) ee 
French and Brush Polish 
Liquid Dryers in Terebene ............. aap 
Cuirass Black Enamel) ................0--0+seseeeses 


GLASS. 
ENGLISH SHEET Chase CRATES OF STOCK 


Per ft. Per ft. 
234. 





ecooocoeosoc@e@a@caacooooooososc[(e 


18 oz. fourths... 
16 ,, thirds ... 
21,, fourths ... 3 

aS 


3 


21.. ~» os 2loz.... 4$d, 

26 ,, fourths Fluted, 15 oz. 64d., 2102, 9d. 

26,, thirds .. . Em’lld,15 oz, 4¢d.,21 02. 53d. 

Extra price according to size and substance for squares 
cut from stock. 

ENGLISH ROLLED ee _ CRATES OF STOCK 


BEeS 









Per ft. 
Rolled plate § in,........cccccceeseecereesereceeeeses 
Bough rolled Gim. .......ccccc-sesrerseecereresrees it 
Rough Lolled & IN.)......00.c.ccccecccsccccesscsescesees 53d. 
Figured, Baltic, Oceanic, Arctic, Stip- 
polyte, and small and large Fiemish White 534. 
PR ieee 8d. 
REE SOGE -, . . c.scecdisucuseqnceierecotuenneeyeneces 43d. 
White Rolled Cathedral ..............s.seecesenee 43d. 
Wimb0E EO, ..cccccccscccseccoccacssconeccvessovceccocovs 65d. 
Cast plate is same price as rough rolled. 
Per foot. 
“VITA” GLASS. ee 
Clear sheet—not exceeding 1 foot ...............+ 10 
Do. do. "Se 1 3 
Rg 5 rr er 19 
Polished plate—not exceeding 1 foot ... 1 6 
Do, not exceeding 2 feet 3 0 
Cathedral—not exceeding 1 foot .. 0 
ae, ee ee 6 
Horticultural Sheet and Cathedral “ Vita” 
Glass, Sizes up to 24 inches by 18 inches 
OF not exceeding 8 feet ..........ccceccssseccscnceses 
3/16 in. Wired rgian Design. Sizes up to 
108 inches long by up to 24 Inches wide ......... 
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NEW BUILDINGS 
IN SCOTLAND 


BLANTYRE.—Reconstruction.—Plans are 
in hand for a reconstruction scheme at 
Calder-street School. Mr. John Stewart, 
architect, Albert-street, Motherwell. 

DUNFERMLINE.—Buipinc.—The Corpora- 
tion have plans in hand for a new fire sta- 
tion. The estimated cost is between £7,000 
and £8,000. Mr. D. H. Shaw, Burgh Archi- 
tect and Engineer. 

EDINBURGH.—Bvuitpinc. — Plans are in 
hand for new tenement houses to be erected 
at Parson’s Green-terrace, and Meadowbank- 
crescent. Messrs. Maclennan and Cunning- 
ham, architects, 7, South Charlotte-street, 
Edinburgh. Plans are in hand for new 
church and halls, etc., for the United Free 
Church at Portobello-road, and Kekewick- 


avenue. Mr. J. 8S. Johnstone, architect, 47, 
Charlotte-street, Leith. 


KIRKCALDY.—Reconstrruction. — Plans 
are in hand for the reconstruction and addi- 
tions to St. Bryceland House for conversion 
into an Incurable Home and new Hospital for 
the Aged, at estimated cost of £60,000. Mr. 
William Williamson, architect and surveyor, 
135, High-street, Kirkcaldy. 

NAIRN.—ScHoot.—Moray and Nairn C.C. 
have plans in hand for a new school on a site 
near Bishop Hill. 

PERTH. — Appitions. — The Corporation 
have a scheme of reconstruction and additions 
at the Municipal Offices from plans in hand at 
estimated cost of £12,000. Mr. Thomas 
McLaren, City Architect and Engineer. 


RENFREWSHIRE.—Cuamper. — The C.C. 


have a scheme on hand for new Council 
Chambers. Mr. James C. Coutts, County 
Architect and Engineer, Hunter-street, 
Paisley. 


STONEHAVEN. — Reconstrection.—The 
Kincardineshire C.C. has received the Board 
of Health approval to the plans for the re- 
construction of Viewmount, Stonehaven, as 
new county offices at an estimated cost of 
£5,500. 

STRANRAER. — Extensions.—The Stran- 
raer Dean of Guild Court has passed the plans 
for the extension of the Garrick Cottage Hos 
pital. The extension is to cost £6,000. 


Incorporated Church Building Society. 

At the meeting of this Society, held at 7, 
Queen Anne’s Gate, Westminster, on July 20 
(Sir Cecil Harcourt-Smith, C.V.O., LL.D., in 
the chair), grants were made towards build- 
ing new churches at: 

Bare, S. Christopher, £250; East Ham, 
S. Paul, £300; Hornchurch, The Holy Cross, 
£300. Towards repairing the churches at: 
Carlby, 8. Stephen, £25; Chesterford, Great, 
All Saints, £25; Cottered, S. John, £50; 
Cradley, S. Peter, £80; Edlaston, S. James, 
£20; Elsenham, £20; Gedney, S. Mary, £25: 
Holme, 8. Giles, £50; Lambeth. South. S. 
Stephen, £25; Llanfflewin, S. Fflewin, £25; 
Wick, 8. Bartholomew, £10. 

Grants of £75 were also made to each of 
the following Mission Churches : Goole, Old, 
S. Mary; Hetton-le-Hole, S. Chad. . 
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NEW CINEMAS 


GREENFORD.—A new cinema to hold abou: 
2,000 people is shortly to be erected in 2 1islip. 
road. The plans have been sanctioned by the 
Ealing T.C. |The architect is Mr. J) W 
Bateson, 46, Bedford-row, W.C.1, w!} the 
quantities are being prepared by Messrs. 
Josling and Hamlyn, 9, Southampton-street. 
Holborn, W.C.1. The consulting engineer js 
Mr. A. T. Oatley, 28, Victoria-street, S.W.1 
Tenders for the work are to be invited from 
selected firms about the middle of this month 


KENTISH TOWN.—Mr. H. A. Yaopp pro 

poses to build a super cinema in Highvat« 
road, N.W., with accommodation for abou: 
2,500 seats. The plans are being prepared 
by Messrs. J. Stanley Beard and Clare, F. and 
A.R.I.B.A., 101, Baker-street, W.1. No cor 
tracts have been placed yet. 

MAIDSTONE.—The Bernstein Theatres. 
Ltd., 197, Wardour-street, W.1. have been é 
granted permission by the Corporation for the 
erection of a new super cinema facing 
avenue. The architect is Mr. Cecil Masey, 
F.R.LB.A., 15, Caroline-place, W.C.1, whil 
the building contract has been placed with 
Messrs. Bovis, Ltd., 35, High-street, Mary. 
lebone, W.1. ; 

MANCHESTER.—Plans for a super cinema 
and café to be built on the Wythenshaw 
estate, have been approved by the Mar 
chester Town Planing and Buildings Con 


mittee. The new cinema will seat nearl 
2,000 people. The Wythenshawe Cinema 
Company, for whom the building will be 
erected, have appointed Mr. Chas. Hartley 


F.M.S.A., L.R.1.B.A., of Stockport, as arch 


tect. 


NEWCASTLE-UPON-TYNE.—Messrs 
Strenlet and Son, Saville-chambers, N 
street, are the architects for the proposed 
cinema theatre to be built on the site f 
old Toll House, Shields-road. The building 
to be erected for the Tyne Picture House 
Ltd., Central-buildings, Station-road, Walls 
end-on-Tyne. 

POPLAR.—The Borough Council has a] 
proved plans submitted by Mr. C. Brett 
F.R.I.B.A., Newlynne, Waxwell-lane, Pinn: 
for the rebuilding and drainage of the Grand 
Palace Cinema, Robinhood-lane, E.14 

ROYSTON.—Mr. J. R. Cox, Chesterto 
road, Cambridge, is to build a cinema in New 
market-road, to seat about 500 persons. N 
contracts have been placed yet. The plans 
have been prepared by Mr. E. B. Parkinson, 
23a, Petty Cury, Cambridge. 


fe | 


STOCKPORT.—Councillor W. Hitchen, 12 
Denby-lane, is the promoter of a scheme for 
the proposed erection of a cinema, cafe and 


shops in Buxton-road, Great Moor. ; 

THRAPSTON .—Plans are proceeding for the 
erection of a new picture house at Thrapston. 
On the instructions of Mr. M, Williams, of 
the Picture Palace, Chatteris. 

TUNSTALL.—The Stoke-on-Trent Corpora: 
tion has approved plans submitted by Messrs 
Birkett and J. Grant for the conversion of th 
skating-rink, Bath-street, Tunstall, into 
cinema. 








BUILDING TRADE WAGES IN SCOTLAND’ 


Following are grade rates authorised by the Scottish N.J.C. for Building Industry. The bricklayers 
in the Glasgow district have $d. per hourextra. Painters, by ruling of the Scottish National Painters’ 


and Decorators’ Joint Council, have from January 1 new rates. 
Grade B, 1/5; Grade C, 1/4; Aberdeen has a special rate of 1/5}. 
ensure accuracy, but we cannot be responsible for errors that may occur. 


Grade Classifications ... A A} 


Craftsmen 1/6 1/6 
Labourers 1/2 1/14 
SUE akcsaenk vend A aR are eng A 
CS aa eee A Dunfermline ...... A 
ee ee A SEE wis oe tis A 
— bas clietein ot Y Fast Lothian ~ 
yrahire .............. Edinburgh ........ A 
EN ran i kaxtoneasy A 
RMR iS, Gin < ca A Falkirk .......... A 
Broughty Ferry .._... A Forfarshire ...... A® 
Clackmannanshire |||" A Fort William ...... A 
i RS A Galashiels ........ A? 
Dumbartonshire ...... A Se A 
_ SE ae A‘ Greenock ........ 
Dumfriesshire ........ A* _ = ey Ty eet A 


* The information given in this table is copyright. The rates of wages in various towns in Engla» 


Wales are given on page 201. 


Grade A towns, 1/6 per hour; 


Every endeavour is © ade to 
A? A? B Bi B? BS 
1/5} 1/5 1/44 1/4 1/3} 1/3 
ili it. wk. yw. Au ™ 
MU Soe es eau A? eee A 
Helensburgh ...... A Perthshire ..... A 
Inverness ........ B mS, A 
Kilmarnock ...... A Renfrewshire . A 
Kincardineshire ..A° Rothesay ..... A 
Kinross-shire ...... A Roxburghshire A es 
Kirkcaldy ........ A St. Andrews A E 
Lanarkshire ...... A Selkirkshire A : 
ME wcchaawceece A Stirling .....- A 
Midlothian ........ A | Stirlingshire, Wes! 4 
Motherwell ...... A West Lothian. A 
Peeblesshire ...... 2? nieces A 
and 
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THE BUILDER 


CURRENT PRICES FOR BUILDING WORK IN LONDON” 


EXCAVATOR. 


Digging and throwing or wheeling and filling carts, 














and carting away to shoot—6 ft. deep ......per vard cub 5 r 
Add if in clay......... Wehaubad iusueuRibdavesanveadipeesas 1 0 

Add for every additional depth of 6 ft. ........, 0 6 

Planking and strutting to trenches per foot st supe r 0 8 
Do. to sides of excavation, including shoring am A EO 

CONCRETOR. 

Portland cement concrete in foundations 1to6 per yardcube 24 3 

Add if in underpinning in short lengths ............ Os 5 6 

Add if in floors 6 in. thick i 3 

Add if in beams ........... . ei o 2 9 

Add if aggregate 1: 2:4 m e 9 0 

Add for hoisting not exceeding 10 ft. beyond the 

GIG BO TE. ss csscicnsrceas ianipicie has stpedevocowsdandewe a 2 0 
‘BRICKLAYER. 

%educed brickwork in lime mortar and Fletton £ ad 

NSN ot ee person ere ae hadiacossecdcvcsicdakaebacks per rod 27 0 0 

PRIMO EE SIV UN a a a oso ono) cee. Sow ooieec axe vis 7 0 0 

Add if in Staffordshire RM aie ccbicccateseascs 22 0 0 

Add if in Portland cement and sand.................. - 15 0 

FACINGS. 
Extra for facing in English or Flemish bond for 
every 10s. per 1,000 over the price of the 
COMI DI, iiidiitedrertinociiiscesensresesaees per ft. super 0 0 
POINTING 
Neat flat struck or weathered joint ...............0 = 0 0 3 
ARCHES. 

Extra only to the price of ordinary brickwork : 

Fair external in half brick RNIN goa suatess tsk cack “ 0 010 

ye apie? Li i ie PIE tes eel , is 0 0 9 
tubbed and gauged jointed in putty camber or 

segmental (ecnwasused aemebiunn coves aneiibaeane sans / " 0 6 0 
SUNDRIES 
Damp course in double course of slates breaking 
joint and bedded in Portland cement ......... - 0 011 
Setting ordinary register grates and stoves ...... each 1 0 0 
Setting kitchener, including forming flues, &c., 
with all necessary fire bricks .................. 3 415 0 
ASPHALTER. s. d. 

Half-inch horizontal] CAMP COUFKEC.........000000 ....-per yard super 4 6 

Three-quarter-inch vertical damp course............ * 9 6 

Three-quarter-inch on flats in two thicknesses es = 6 0 

Foi, | US REPS nt RN Ra Rede Reo eR per foot run 0 3 

Skirting and fillet 6 in. high ...............c.ce0eeeee 1 0 

MASON. 

York stone templates fixed ............cccc:seeeceeees per footcube 12 9 

NOnW GG0GG WINE occ ccc caccsccecesesceses- 9” 22 0 

Bath stone and all labour fixed 9 10 6 

Beer stone and all labour fixed lb 0 

Portinnd stots: GS00. bc5iscicccaccosscavasess 7 6 

Chilmark stone fixed OOMIDIEGE <2, 4.00505: 16 6 

SLATER. 

Welsh 16in. x Sin. 3 in. lap. including nails...... per square > a 
Do. 20in 10in. Do. rer 80 9 
Do. 24in. 12in. Do. 1 err ma 90 UV 

CARPENTER AND JOINER. 

Pt SONG TE BID siincccidan edicebcadnsicrninnwrsarcene perfootcube 4 0 
Do. MOM es eis eth cate epaeavocryseotvaasasi 3 4 6 
Do. roofs, floors and partitions ............ 3 ‘s 5 0 
Do RN ida sa se occ eo echan cont Dena ete e Fe as 

2" i” 14° 9” 

Deal rough close boarding .........persq. 30 35/— | 43/- | 1 

Flat centering for concrete floor, in- 

cluding struts or hangers ......... eae miwadaubanes eaten 50 0 

DOS SG OME by eisad oc ctceiinas A kc adits per ft. sup 0 9 

SORLEN TN I oo cso on iva vosak nbadcaseeeesexes ” 1 6 

Gutter boards and bearers —.........0s0008 Se vated " Se 
FLOORING. wae ke. See 3 

Deul-edges shot .......... sicenss-seveectiee OG — 38/- | 45/- | 52 
Lo. tongued and grooved a — 3/-  50/- | 58 
DO. SAE: cusnienvicreransniee © aUf/— | 30/—) = 

Moulded skirtings, including backings 
and grounds —......... Bs ae per ft.sup. 1/4 1/7 1/9 | 2/3 

SASHES AND FRAMES. 8. d 

(ine-and-a-half moulded sashes or casements ...... per foot super 1 1 

Do. Do. re ; 9 a I 
id for fitting and fixing  .........ccccsccesccoeeeses 3 0» 

s| cased frames with 1 in. inner “and outer 
linings, 14 in. pulley stiles tongued to linings, 
hard wood sills with 2in. moulded sashes in 
squares, double hung, double hung with pul- 
ieys, lines and weights, average size...........- 3. 6 
DOORS. | ee eae 

Two-panel square framed ............ per ft. sup. | 2/l 2/3 | 29 

Four-panel Do. ” o/4 | 2/9 | 2/8 

1 wo-panel moulded both sides ......... 2/6/29 | 2/11 

Four-panel Do. Do. aiidiadices “ 2/9 | 2/il | 3/2 

*These prices apply to new buildings only. They cover superintend 


tetablishment charges. 
and irom 1a. 6d. ner £100 for Fire Insurance 


The 


A percentage of 1} should be added for 
Whine 


| 
} 





j 
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CARPENTER AND JOINER —continued. 
FRAMES. s. 4. 
Deal wrot moulded and rebated ............eeeeeeees per foot cube 12 6 
1}" 1}” 
Plain deal jamb linings framed ...... per ft. sup 1/7 1/s 1/]l 
Deal shelves and bearers.............+. 2 1/4' 1/7 
Add if cross-tongued ..........00.s.008 we 2d. 2d. 2d. 
ST AIRCASES. 
Deal treads and risers in and includ 1” 1}° 13” 2’ 25° 
ing rough brackets........ ees 2/1 2/4 2/9 — 
Deal strings wrot on both sides and | 
OOM sasthavanstecsscvessastoviqnss ge OF 2 2/2 2/8 | : 
s. a 
Housings for steps and risers each 1} 
Deal balusters, lin. x LH} im, .........sceees per ft. run 0 9 
Mahogany handrail, average 3 in. x # in. “ 6 0 
PC Se PONNIONE iy cd naviacouenisdadecscsenucsnion ‘ od 12 9 
BGG TE WHORE Silockiccccetsacaicocss. js = 24 0 
FIXING ONLY IRONMONGERY (INCLUDING SCREWS). 
6 in, barrel bolts” ...... Sid. Rim locks ......-.crecssesee 2/- 
Sash fasteners ............ 114d Mortice locks .........+-+++. 4/6 
Casement fasteners 1/5 Patent spring hinges and 
Casement stavs  .......0. 1/2 letting into floor and 
Cupboard locks 1/5 making good ..... eden’ 19/- 
FOUNDER AND SMITH. s. d. 
beitlseh Ghbel GOMEM /..<ckcovacsstcscoseudaadoxxensts Gomes per cwt 15 0 
Plain compound girders — ......s.scceccesserseesenseees e Is 0 
Do SERRE RION vi cessnccenesee eve 20 9 
EPR POGK WOU: © ns sacducncscinseussencnacenatoqnecwnanetauees oa 26 6 
RAIN -WATER — 2 ™ 
4 o 
Half-round plain rebated joints ft. run 1 1/1 1/3 1/6 
Ogee Do DS cu tccucecun se 2 1/3 1/9 | 2/3 
Kain-water pipes with ears ...... * 1/3 1/10 a 
Extra for shoes and bends...... each 2/9 3/11 ‘ 
Do stopped ends .........+.- ‘ 1/1 1/4 1/9 2/6 
Do. nozzles for inlets ...... - 2/2 2/7 3/7 4 
PLUMBER. s. d. 
Milled lead and laving in flashings and gutters... per cwt. 38 0 
Do. do. PT one ee ‘ 37 0 
Extra labour and solder in coated esspools far eee each ... 6 9 
WONG FOMNG  bcikccavivecesecsccscccccsscccvcsnasipenepeseess per ft. run 0 6 
POD DORII a iiccaccoccaxeaevacdovdsebactesicoseessewes l 3 
Copper nailing .. wisest seovecsveonsaees se a 0 3 
,” ; | i} 2 4 
Drawn lead waste perft,run 11h (1/4 1/64 | 2/5 2/8 
Do. service 3: 1/3 1/9 2 3 
DO. Mb sisccess ‘i 5/9 
Bends in lead pipe each 2/6 6 
soldert | stop ends 4 ag 1/1 1/6 2/3 2/10 
Red lead joints - 0/10 0/1 | 1/2 | 1/9 | 2/1 | 4/3 
Wiped soldered joints, 2/3 | 2/9 3/0 | 3/10 | 4/10 | 6/9 
{ tr ) r 
a Poa wont | ‘iia ” 
Bib cocks and joints ., 6/4 9/7 14 — 
Stop cocks and joints,, 12/4 | 14/2; 20/8 | 54 - 
PLASTERER. s. 
Render, float and set in lime and hair................ per yard eup. 2 0 
Do Do. SPROEED, cccsccananexensedace < o@ 
Do Do. Kee ats Fp ae ee Pon Pr ai ~ 3 0 
Add saw BREE di ccasaeisnionenus 2 : 4 
Adi J metal lathing — .......cccccccoees emmsnbicandianti +“ a = 
(Not including hangers or runners, etc., for Sus 
pe ae d ceilings. ) - 
Portland cement BCTOCD .éicovieves _— ica ae os ‘ 6 
Do. plain TROD ke dvccvesces ° Sdeeueeneseese - 99 o 
Mouldings in plaster steer per | girth 0 ! 
One-and-a half granolithic PAVINGS ...+..ereseeees per yard sup > 3} 
GLAZIER. . 
21-oz. sheet plain . per foot sup. 0 64 
26-02. Do. sevevcccecerces fo aiegapteesnes Vi a » : it 
Qbscured sheet... — Voaddubes isidleeun wea” s -- 
ge <a 09 
}-in. rough rolled or cast plate — «.-+-..+++++- ee 
Lin, wired Cast plate .....sceserererseees 
PAINTER. | 
Preparing and distempering, 2 Coatd ....-0---+r+++ DOr yard sup. 90 y 
Knotting and priming ...--. debe ? = oft a : : 
Nain painting, 1 coat ....+e.eeee o y 
Do. DP COALS. .cccrccccvcsccseccseccosseseesoe 99 os l > 
Do, SB COGLIG .ccccoccessecceces Py ~ 4 
Do. 4 coats sawed wieigacks sone al a . ' 
CAIMITM cocccvccscccsccscacvssqsccnscovesseqeserovestoes 90 : ; 
Varnishing twit . aaa 
VA} a ee oesescneses 
Wlattiniisc.socccacccsrcoscsterccsssoscogeveosoncvourorsossares ‘s pa . - 
page ae a iaaeneaenianes seat oan <: inSiae 1 
ix WOLISHINID 2... ccccceceeceerrenceeoeres | . 
French polishing....c..cessersessereeee groveteseersones a a Pi 
| Preparing for and hanging paper a . per ff 2/- to 4/ 


Employers 








on the prime cost without 
ee by foreman and carry a profit of 10°% on 
: : and National Health and Unempioyment -\ct, 


ja bility 
ot the tefoxmatio pb given on this page copyright. 











TENDERS 


Communications for insertion under this heading 
should be addressed to “The Editor,” and must 
reach him not later than Tuesday evening. 

* Denotes accepted. 

+ Denotes provisionally accepted. 

$ Denotes recommended for acceptance. _ 

| Denotes accepted subject to modifications. 

Denotes accepted by H.M. Office of Works and 
H.M. War Office. 


Ashbourne.—Alterations to casual wards at the 
Institution, for the Derbyshire County P.A.C.:—- 


*J. Ainsworth & Sons, Ashbourne £323 7 11 


Bakewell.—°4 non-pariour three-bedroom type 
houses, for the R.D.C.:— 7 


tach. 
*A. Chapman & Sons, Lid., Sheffield ... £290 
Barking.Caretaker’s house at Dorethy Barley 
School, for the T.C.:— 
*Thomas Bates & Son, Ltd., Dagenham 2£735 
Barrow-in-Furness.—Alterations to premises in 
Dalton-road, for Messrs. Saxone Shoe Co., Ltd., 


Kilmarnock. Mr. W. Dootson, architect, 83, Heaton 
Moor-road, Stockport :— 
Suilders—*Rainey Bros., Barrow-in-Furness. 
Shopfitting—*J. Andrew & Sons, Belfast. 
Bedford.—Honses, for the R.D-C.:— 
Two at Clhapham— 





Valentine & Ashby, Bedford ...... £71317 2 
J. B. Saunderson, Bedford 63 0 
J. C. Tarry, Newport Pagnell 598 13 4 
*A. C. Henman, BE Sachinceadss 575 10 
Two at Eastcotte— 

Valentine & Ashby ..................... 73% 13 9 
OS ee 7 698 0 0 
Bs SER WOOO «....ccrcccosneseesess 635 16 0 
pes «eee 580 15 8 
Four at Ravensden— 

J. B. Saundereon ........................ 1,42 0 

Oe a neve ape D6 
Townsend Bros. & Watts, St 

Neots EE EE Se Dee 1.230 0 0 

of ee eee | ae 
eo fencing at the mortuary site, for 
1 UU. 

John Sadd & Sons, Lid., Maken £190 14 6 

Baltic Saw Mills, Tonbridge ...... 16919 3 

A. Turner & Son, Ltd., Lewes ... 158 15 

Merton Abbey Joinery Works, 

London ...... st 157 17 6 
Morgan & Co., Strood 151 10 11 
H. J. Stevens, Battle ..... 1399 0 0 


Darlington Fencing Co., ‘London 1 0 0 
H. J. Ford, Wembley 
*J. Stennning & Son, Bevhill ...... 


Bexhill.—_New engine house at Cowbeech, for the 


T.C. :— 
D. J. Williams, Bexhill ............... £728 4 0 
T. Wallis, Bexhill ........................ 716 0 0 
Tileman & Co., London ............... 645 0 0 
The Lester Construction Co., 

I i a I 644 6 & 
White Bros., Bexhill .................. .. 598 2 { 
*Lions Green Works, Horaham-road 55411 9 
Cumberland Reinforced Concrete 

Construction Co., Slindon ......... 544 3 6 


Billesdon.—24 non-parlour type houses at Hum- 
berstona, for the R.D.C. Messrs. W. E. Moore & 
Son, F. and A.R.I.B.A., architects, Barclays Bank- 
buildings, High-street, Leicester :-— 


(32 SO eae £9,090 1 
A. E. Robinson _.............. 8,200 0 
A. T. Hubbard & Son ..................... 8.13% 0 
G. Gurney & Son ......................-+. 7,800 0 
hh AG, Se 7,634 ( 


+H. M. Dudgeon, %. Knighton 
Charch-road, Leicester ............... 7,176 © 
(All of Leicester.) 
Billesdon.—.Roads and sewers at Humberstone, for 
the R.DC. Messrs. W. E. Moore & Son. F. and 
A.R.I.BA., architects, Barclays Bank-buildings, 
High-street, Leicester :— 
Wright & Co., Sonth Wigston ... £1,978 13 0 
Reliable Roads, Ltd., Shepshead 1.917 8 10 
Swift, Bros. and Haslam, Ltd., 


ee EE . 18622 1 6 
Unaphalt Construction, Ltd., 
ELLE LL LET LAI RET 1,822 1 6 
Orton & Dalby, Leicester .......... 1,760 18 1 
Bradgate Hill Stone Quarry, 
REESE OEE 1,728 
J. Hutchinson & Son, Leicester... 1,712 06 


J. G. Gibbins, Leicester 
Groby Granite Co., Groby 3 
€. C. Bates. Kirby Muxloe 1,675 9 
Clay Cross Co., Ltd.. Chesterfield 1,634 9 
*G. H. Greasley, Ltd., Slater- 

street, Leicester ..........<ccsss.s:. 1,585 15 


Birkenhead.—Erection of the Cleveland-street sub- 
station, for the T.C. Borough Surveyor :— 


*G. E. Dodd & Co., Lid., Birken- 
head £807 91 


, Birmingham.—45 houses in Tyburn-road, Brom. 
ord. for the Excelda Housing Society, Ltd., 30. 
Broad-street :— 
“Henry Boot & Sons, Lid., Sheffield. 
Birmingham.—Reconstruction of factory, 124. 
Brearley-street, Aston, for the Horton Hub & 
Engineering Co., Ltd. Messrs. J. H. Haskes & Son. 
L.R.LB.A., architects, 63, Temple-row :-— 
*Maddocks & Walford, Birmingham. 
(Estimated cost: £4,000.) 
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Birmingham.—Church in_ Wolvérhampton-road, 
Cariton estate, for Rev. F. de Capitain, Holy 
Trinity, Lichfield-road, Sutton Coldfield. Messrs. 


Leonard Stokes & Drysdale, architects, 102, Great 
Russell-street, London, W.C.1 :— 
*W. J. Whittall & Son, Ltd., Birmingham. 
(Estimated cost : £20,000.) 
Birmingham.—New church in Dulwich-road, off 
College-road, Kingstanding, for the College Congre- 
gational Church. Messrs. Harrison & Tracey, archi- 
tects, County Chambers, Corporation-street :— 
*Streathers, Ltd., Birmingham. 
(Estimated cost: £8,000.) 
Birmingham.—First instalment of the new build- 
ings, for the Birmingham Hospitals Centre :— 
“Wilson, Lovatt & Sone, Litd., Clarence- 
street. Wolverhampton. 
Constructional steelwork—*Redpath, Brown & 
Co., 23, Temple-row, Birmingham. 
Bootle.—Workshops and alterations to conveniences 
at the junior technical school, Balliol-road. Mr. W. 
A. Harrison, Borough Engineer :— 
tW. A. Gale, Ltd., Bootle. 
(Estimated cost : £2,000.) 

.—Additional wings to the school 
buildings, for the Governors of the Bournemouth 
High School for Girls. Messrs. Thomas Worthington 
& Sons, architects, 178, Oxford-road, Manchester :— 

+L. Brown & Sons, Ltd., Wilmslow. 

(Estimated cost : £90,000.) 
Bristo!.—100 houses at Southmead, for the 7.C. :— 
*Jonu Knox (Bristol), Ltd. ............... £28.888 


Bristol.—Four houses and four shops on the Dings 
improvement scheme, for the City Council :— 
PE BA EPO Me BOO silks cateavccestecdecess £2.68 


Burton Latimer.—Six houses in Pioneer-avenuve, 
for the Burton Latimer Co-operative Society, Ltd 
Messrs. R. J. Williams & Partners, architects 
Varkstile-chambers, Market-street, Kettering :- 


Mace & Wooding, Kettering ......... £2,745 

Chalds & Co., Finedon ..................... 2,670 

A. P. Lewis & Sons, Ltd., Burton 
Latimer ............ pina cakutaneenntpein coe 640 

A. F. Keach, Burton Latimer ...... 2,638 12 

Thompson & Sons, Ltd., Irthling- 
borough 


ph peempiseiaiecnteivewensnwenpiarankhe 2,626 


Hackeley Bros., Wellingborough ... 2,556 06 

QO. P. Drever & Son, Itd., Kettering 2,469 0 
*F. G. Barlow, Ltd., Kettering ......... 2,334 0 
Cadder.—Houses, on the Gartish site, for the 


Lanarkshire C.C. Mr. Peter Smith, County Housing 
Architect, Clydesdale-street, Hamilton :-— 
Excavation, brick and mason— 
*A. Aitkenhead & Sons, Blantyre... £1,330 15 9° 
Joinery, carpentry and ironmongery— 
*S. Stewart, Crosshill-road, Bishop- 


briggs, by Glasgow ....... 745 8 7 
Slater— 
*J. H. Weir & Sons, 15, Kildonan- 

street, Coatbridge ................... 248 7 «5 


Plumber— 

*T. Porter & Sons (Glasgow), Ltd., 

St. James-street, Glasgow, S.E. 311 7 8 

Plaster— 

*W. Walker & Sons (Glasgow), 
Ltd., Cuthbertson-street, Glas- 
"| rae Sst hand alae din 14 510 

Cardonaid.—New premises, for Messrs. Galbraith's 

Stores, Ltd. Messrs. Cook & Hamilton, architects. 

Gilmour-street, County-square, Paisley :— 

Excavation, brick and mason—*J. Crawford, 34, 

Canal-street, Paisley. 
Plaster—*G. Rome & Co. (Glasgow), Ltd., 33, 
_ Townsend-street, Glasgow. 
Slating—*J. Gemmell, Shuttle-strect, Paisley. 


Castleford.—Sanitary conversions at Hugh-street 
Glebe-stréet and Beancroft-road, for the U.D.C. 
Mr. C. R. Smith, surveyor :— 

*J. L. Rodger & Sons, Ltd. ......... £71 

(In lien of tender withdrawn.) 

Chadwell Heath.—For extensions to the Metro 
politan Cable Works. Mr. Fredk, Smith, L.R.ILB.A., 
architect, 218, High-road, Chadwell Heath -—- 

General contractors—*Wood & Ware, Romford. 

—— engineers—*Brownlic & Murray 

Lid. Ss 

Skylights—*Standard Glazing Co., Ltd. 

Woodwork—*A. M. Payen, Chadwell Heath. 


Chatham.—Alterations at Ordnance-street Council 
(girls’) school, for the T-C. Clerk te the E.C. -— 


*Shave Bros., Chatham ............... £1,822 10 4 


Coseley.—Conversion of buildings to office accom. 
modation at the Council House, for the U.D.C. Mr. 
J. C. Roper, clerk :— : 


5li 3 


8. & L. Oakley, Coseley .................. £2 
Caddick, Son & Yates, Wolver- oe 
deen) Se RE a oe 239 0 
Joseph Webb, Coselay 0... 216 1 
N. Syde, Bedgiey ..............:........... 210 0 
E. E. Richards, Coseley ................ 192 10 
Perks & Gould, Bilston .............. 188 10 
L. R. Jackson. Coseley ....0............. 146 18 
E. W. Donkey, Coseley  ....:..5..::..-... 15 & 
J: F. Hughes, Wolverhampton ...... 127 6 
A. E. Greeneill, Coseley .................. 122 10 


Coseley.—32 houses on the Lanefield estate, fo 
the U.D.C. Mr. G. E. Mitchell, surveyor :— oe 


tA. M. Griffiths & Sons, Ltd., Wolverhampton 


Datkeith.—Tennis pavilion, for the Cor oration 
Mr. R. Plum, Burgh Architect and Sereayer _ 


*A. MacNeil & Son, Dalkeith ............... £234 
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Derby.—Senior school at Allenton, for + i 
Mr. C. H. Aslin, F.R.IB.A., Borough Ar ct 
Gower-street :-— 

*Corporation Building Dept. ... £2¢ 

Dudiley.—Church in Swan-street, Nether: tor 


the Trustees. Mr. W. F. Edwards, architect, Hales. 
owen Hill-road, Quinton, Birmingham :— 
“W. H. F. Tilley, Netherton, Dudley. 


Durham.—The following tenders for work: at 
schools have been accepted by the County F< 
G. Browell, Lid., Blaydon-on-Tyne, £231 (genera! 
repairs to the High Spen Senior Mixed Csuncj 
schoo!) ; H. , Coundon, £29 (builders k 





in connection with the installation of heating ap- 
——_ at the Leasingthorne Council sch A. 
forster & Sons, Billy Row, £265 (genera) repairs 
to the infants’ departments at the Peases West 
Council school); T. Coates, Durham, £194 (repairs 
to flat roofs in girls’ and infants’ départments at 
the Sacriston Council school). 
_ East Shaws.—Adaptations and répairs to the Fas 
Shaws Estate, for the Durham County P.A‘ 
County Architect, Shirehall, Durham :— 

*J. Atkinson, Cockfield temas BACT 
Eccles.—100 houses on the Haddon-road estate 
and 4 houses in Barton Hall-avenue, for the 7.C 
Borough Surveyor :— 

*James F. Moore, Ltd., Eccles £31,324 1 

1347 


t 


Edinburgh.—16 double villas in MacDowall-road 
Mr. James Gray, architect, 4, Stafford-street 


*J. Duff, 129, Shaughtonhale-drive, Edin! 


Edinburgh.—_New Baptist Church and hails In 
Buckingham-terrace. Messrs. Oldrieve, Bell 4 Pat- 
terson, architects, 21, Ainslie-place :— 

*W. Gerrard & Son, Wheatfield-street, Edin 

burgh. 


Ellesmere Port. —Reinforced concrete work in con 
nection with additions to the paper mills, for Messrs 
Bowaters, Ltd. :— 


*J. Scott & Sons, Ltd., Aberdeen. 


Glasgow.—-Reconstruction and additions the 
Bank of Scotland, Croashill. Messrs. Andrew Baliour 
and Stewart, architects, 110, Blytheswood-street 
Excavation, brick and mason—*P. & W. Ander 
son, Ltd., Douglas-street, W.C.2. 

Joinery, carpentry and ironmongery—*Dick & 
Benzie, 87, Forth-street. 

Plaster—*M. Purdon & Son, 16, Dixon-ave! 
Langside. 

Plumber—*H. Twaddel & Sons, Ltd., Laid 

road, Bridgeton Cross. 

Tile—*R. Brown & Sons, 12, 
W.C.2 


Slater—M.. Purdon & Son, 16, Dixon-avenuc 
Langside. 
(All of Glasgow.) 


Glasgow.—Reconstruction and additions, etc., | 
the Divowan Restaurant, Sauchiehall-street. Mr. Wil 
J. B. Wright, architect, 1, Blytheswood-square 
W.C.2 :-— 

Excavation, brick and mason—*R. Gilchrist 4 

Sons, Ltd., Stevengon-street, Bain-square 

Heating engineering installation — *Ashwell 4 

Nesbit, Ltd., 233, St. Vincent-street, Blyt! 
wood 

Installation of lift—*Express Lift Co., Ltd. 

Waterloo-street, W.C.2. 
(All of Glasgow.) 


Glasgow.—Reconstruction and extension ai the 
Victoria Infirmary. Messrs. Watson, Salmond and 
Gray, architects, 240, West George-street :— 

Excavation, brick and mason—*J. Train & ( 

Ltd., Merchant House, George-square 

Joinery, carpentry and ironmongery—* Dick 

Benzies, Forth-street. ; 

Plumber—*W. Anderson, Ltd., 133, Welling: 

street. ; 

Steel structural—*Lambhill Iron Works, Ltd 

Lambhill : 
Fireproof floors—*R. Murdoch & Sons, Ltd 
Maywell-road, Pollockshields, Glasgow 
Plaster—*W. Tounar & Sons, North-strect 
Charing Cross. 
Steel casement windows—*H. Hope & Co., 1 
1, Blytheswood-square, Blytheswood. 
Terrazzo and tile—*Toffolo, Jackson & Co 
West Regent-street, Blytheswood. 
New lift installation—*A. & B. Stevens & (e 
Ltd., St. James-road, Bridgeton. 
(All of Glasgow.) 
T Ps 


Glasgow.—Reconstruction and additions to |» 
toun Bakery, for Messrs. W. ttie, Ltd., 
street, Dennistoun, Messrs. Keppie & Het 
architects, 181, West Regent-treet, W.C.2 


Renfrew-street 


*R. Corbett & Son, 68, Blue Vale-stre 
Bridgeton, Glasgow. 
Gloucester.—_Installation of heating b e: 


pressure hot water at Hatherley-road < 
school, for the E.C. Edwin §. Hoare 
A.M.L.C.E., consulting engineer, Bristol :— 
“Brightside Foundry & Engineering _ 
Co., Ltd., Birmingham ot 
Gosforth.—Alterations and additions to t! 


derson Home for Crippled Children. Messrs. © ¢¥ 
combe & Newcombe, architects, 23, Eldon-su -Té 
Newcastle :— 
*T. Carry & Sons, Meldon-lane, Newcast: 
Grangetown.—Senior Council school fur ** 
children at Grangetown Eston, for the — 
Riding C.C. Mr. J. C. Wrigley, secretary 


E.C., Edneation Offices, Northallerton :— 
*Chas. Hebditch, Loftus .... 


£14,034 








ust 4 1933 


Hartley Wintney.—Redecorating of houses, for the 
Rk 
} nal of 24 at North Warnborouch 
CIID oivsiviscorcccesns £23 
. Mattingley, six at Bramshi 
six at Holly Bush-lane— 
et CO. FRR. vvcsciscrstecce 216 


He bburn-on- Tyne.—Extensions to 
. Reyrolle & Co.’s 
{ "Bar n Dick & 
| place, Newcastle 
« W. Lowrie, Corporation-street, 


the test hous 
works 
McKéllar, architects 


Nereteré.- ~28 flats in Bath- peer for the Her 
f bw ellings Co., Ltd., 20, Castle-street. Messrs 
B ton & Son, are hitects, Palace-chambe: 
hk eet 

H. Peake & Son, Herefor ‘d 
(Estimated cost, £8,000 
Hinckley.—12 3-bedroomed  non-parlour — typ 
n a new road off Mill-lane, Earl Shiltor 
R.D.C 
Joh R Cooke, Ltd., Broughton 
Astley £4,128 
Hull.—Chureh hall in Calvert-road, Derringhan 


B tate, for the Parochial Council. Messrs 
Wellsted, Dosser & Wellsted, F.R.I.B.A., architect 
\' -chambers, Alfred Gelder-street 


. Hall 
Hyde. Additions and Sacristry to 
Rev, A. J. Wilson, St. Paul's 

i road. Messrs. Hadfield & 


Hull. 


& Sons, 
*resbytery, for 
*resbytery, St 
Cawkwel!, F. a 


A R.1.B.A., architects, 19, St. James’-street, Shef 
s. Goddartl, Glossop. 
Jedburgh.—-28 houses at Wyllie-gardens, for the 


r4. Mr. Robert Hamilton, Burgh Architect and Sur 
/ excavation, brick and mason-—*McLean 
‘ Co., 67, Glasgow-road, Wishaw; and 
}. H. Pierce, Dunbar, East Lothian. 
Plumber.—*C, Smith, Lumley-street, Grange- 
mouth. 
fiical mstallation—*A. McDonald, 14, Hich- 
I fer--*hk. Brown, 46, High-street 


Hawick 


*R. Mitchell, Oliver-crescent, 
Galapark Cement 


\ ‘Joseph Gibb & Son, 
Works, Galapark, Galashiels. 
Hiaster-—*W. J. Aitken, 68, Castlegate 
, carpentry and ironmongery — *A 
Hunter, Oxham Valley. 
(Remainder of Jedburgh. 


Kidderminster.— Extensions to Greenhill works 
t-road, for Messrs. W. & R Adams Ltd 
M Pritchard, Godwin & Clist, FF.R.I.B.A 
ts, Bank-buildings :~— 
lers 
Thomas Vale & Sons, Ltd., Stourport 
errs 
H & Smith. Ltd., Brierley Hill 
Kidderminster.—Painting the roo fing of the Catils 
Wholesale arket, for the T.C. 


“H. & H. Bridges . 
Killaloe, Five cottas ges at Killaloe for the Clare 
P 14} 
1 of Health :- 


cine rhe Scariff .. eee &i,1 


aaa ~Rebuilding the Corn Exchange 
after fire. for the Corporation 
man, Borough Engineer: 
Duxbury & Sons, Leicester. 
(Estimated cost £12. 
*London.—Tenders accepted by 
ed July 13 


Mat 
Mr. A 


H.M.O.W. for the 


Sorting Office and Garage—erection 
' er & Cannon, Aylesbury 
i Garden (Liverpool) Parcels Office—stec 
ents—Crittall Manufacturing Co., Ltd., 2 
Holborn, W.C.1 
Te ephone Exchange —€rectior P. Ww 
& Son, Ltd., Brunewick-square. Torquay 
\ eld Post Office and Telephone Exchange 


Wells 


Ltd 


& Warters, Ltd., New 
ical filing cabinets—Roneo, 
E.C., and Art Metal Construc 
+203, Buckingham Palace-road, §.W.1 
*London.—Tender accepted by Civil Engincer-in 
Department, Admiralty :-— 


ns—Drake 
eld: vert 


born 


i he at ng and hot water services } 
& Beal, Ltd., 3, Monument«treet, Londo: 
* London. -Tenders accepted by H.M.O.W. for the 
nded July 20:- 
: Office Stores, Fordrough-lane, Birmingham 
sions to loading platforms—J. E. Harper & 
Ltd., 76-82, Lombard-street, Birmingham 
Courts of Justice—rewiring— Electrical 
tions, Ltd.. 65, Vincent«quare. S Wi; 
ead door Ssprings—Nettlefold, Sons, Ltd., 163, 
n- road, V1 
ol District electrical engineering labour in 
rk—F. Martin, 78, Hopwood-street, Liver- 
( Gallery Entrance, Houses of Parliament— 
‘ € passenger lift—Penrose Lifts, Ltd., 239-241, 


irk Bridge-road, S.E.1 
iffice Stores, Dalston—lead 
S. Moore & (Co., Green-street, 
ngham. 
me nent Exchange, 
i n, Rupert-street, 
“London.—The following works contract ha 16 bee! 


; _by the War Office during the ends 


recovery plant- 
Deritend, 





Norwich—erection—T. Gill 


Norwich. 


{ 
wee k 


reconstruction of Gueet, 


: stables—A F 
London, N Wo5 


Wee ‘ ii 
De Post Of Research S Sp t 
t Wiwa V de Travers Asn @ Pa oe ( 
Ltd 6. Saisbur in€ Ef ‘ 
Re ge He Post. Office Exte New } 
Garage ‘ r. H. Kings e&S$ j 
¥ Queen-streat, Oxford 
Senmen. I rection ! R.IB.A. he 
art in Po i pia ind W th-a 
W ha Mr or. G Wornum, } LB hite 
Portland-p W Mr. S. A 
New-court, W.( 
*Ashl % He I Aidg Oa 
s ! Whitt P Stor *Bat! 
P s I I Bath 
London i €Q ‘ 
4 n 4 s 1 Eng The ( 
(4 ) 
W. H. Wag YS 4 
Holla: t Ha I { Lid 
W R. H M ‘ 5 
ese, oe 4 
London.— g dov I 
things, et< D ng Was a p 
Provir gs adjoining tl 
entra wijioining St. Joseph's 
Chure} K z ! 
with t ; Dar Net P 


\ than £514 
W & Sons (Highbury), Ltd. 3 f 
I ( ne (Barnsbury). LAd 3 ¢ 
J.C. Mather & Son 
*W. J. Smith & Co.. 3 H ri 
road, N.19 y. 
All of Lo 
_ London. -Panelling the interior wa of the 
wirch and chapel, and providing new seatir 
the churen, ets at the Cit | or 
for the Citv Corporatior 
H. H. Martyn & Co., Ltd £: 
Samuel! Elhott & Sons (Rea g ltd. 1.769 
*Dart & Francis, Ltd f 
London.-Extension of the shop premises of Mr 
W. L. Jordan in Chur te reet 
Marylebone Mr. G. of Al 
wick in conjunction w feavell 
San Al Wallwood 1, Léytons ‘ } 
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Terra cotta ‘Leeds I clay ¢ 
Steel windows *Crittalls, Ltd 


Save . Ce 
*Ha 


Manchester.—Shops on the R 
ns Mr. G. Noel 


Shop front—*F 


f glazing 





ct, Town Hall: 

ride l Ivie & Co., Ltd 
in sly accepted 

Plambe Heron & Sens 
Ltd 

Plastere and ]j “7 { J Pillir 
Brothers 

Roof ingq—*F. Brown & Sor Lid., Walkder 

Stes /-—* Banister, Walton & ¢ Ltd 

Remainder of Mar ester 
Manchester.10) houses and a_shoy Star 


d-street. Newton Heat! 





ct Clegga-streef, (idnatr 
PR / *T¢ s Bros 
] *Tavlor & Browr 
i anteinties* 1 rth Ele ( 
Painti *Le s 
Slating *Manchester Slate Co 
Plastering—* Hudson Bros 
Plumbing—*Bennett & Co 

\] { Manche 








Just Published—5th Edition 


Revised throug urged 
supersedi 


HOW TO ESTIMATE 


FOR EVERY CLASS OF 
BUILDING WORK. 
By J. T. REA. 
Containing 726 pages with over 600 
Cloth gilt. Price 
(by post 16/9). 


form this unique t 


-hout and greatly enl 


previous issues 


lustratic 


16]- net 


In its up-to-date yok (the result 
of 40 years’ experience) will be f« 
to all concerned in 
including Builders, 
Surveyors. 
The new edition represents, in fact, quite a 
new undertaking, brought up to "date in 
every way, including a large amount . 
original memoranda, complete revision 0 
prices, examples of analysis, and fresh 
Fetails of costing, involving thousands of 
, hundreds of calculations, and 
Immense labour and ressareh. Being self 
contained. it avot ds the weary other books 
for the vital. detailed kr 
hard, i not often impossi ple. 


B. T. BATSFORD, LTD. 
Architectural Publishers. 
15, North Audiey Street, London W.1 


ndispensable 
the cost of [ ilding work 
and 


Contractors, Ar 


hitects 






isusually 
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March.—New senior scho for @ Tale j 
on - 
F. W. Shanks, Hunetanta £ 8 
8 8S. Ambrose & Son, | 17,628 
r. Cur gion, Wishe« . é 
4 J. Crof Lid Lowestoft 449 
Peterbor j 





Pe ter bor ough 16,467 
J rgitt & Sons, Ltd 
R. S. Jallings, Ltd., Peterborough 15.929 
j t, tr ge & ™& < 

wrough 
J. W. Barber, Stanground, Pet. 

he gh 15.74 
H. ¢ Greengrass & Sons, Lid 


Norwich 15.¢ 





L. Wilkinson, March ‘ 15,638 
*Jellings Peterborough 15,281 
, Melton enee Laundry buildings at the I 
ior for 1 Leiceste County P.AA 
°F ulks & Sons, Loughborough £1.29 


Middlesbrough.—Sem 
farket-place, North Ormesby 
Mr. P. Kitchen, Town Clerk 
*John Pearson. Lid.. Stei 


(.eveiand 


inderground convenie nd: 
for the Corpor 


nion L- 


£1.672 4 4 


Middlesex. — construction of Weatern-ave 
from Oldfield-lane Greenford to Chureh-r 
Northolt. for the OL 


“Wimpey & Co.. Hammersmith, W.6 £96,285 
Newbury.—20 houses, for the T.-C 
*J. G. Norman & Son, Swindon . L628 


Per pa 


94 houses on St. Anthor 


Newcastle-upon-Tyne.— 


road, for the T.C.:— 


*J. S. Hetherington ..... . £23, 58% 


Newcastle-on-Tyne.— 230 houses on the Scotsw 


housing site, for the T.-C. Mr. R. E. Roberts, H 
ing Architect, 18, Cloth Market 
*J. S. Hetherington, 470, Westgate- 
road, Newcastie £32 
*A. V. Clerey, & Sons, 14, Frederick- 
street. Sunderland 32,787 


of W.).—Eight “L” and four N 


Newport (I. 


type houses in Prospect-road, Newport, I.W., for 1 
T.C. Borough Surveyor 
A. S&S. Bunce ; £5,564 
G. H. Williams & Sons, Wootton 3 
J. G. Brooker ee 55 
C. Railey & Son, FE. Cowes 
*R. White, North Fairlee 
Newport (i. of W.).—Alterations and addit 


existing premises at 87, Upper St. James’-stre« 
the addition of two lock-up shops, et« f 
yy c Borough Surveyor - 
I.G Srooker £1,758 
T. & E. W. Jenkins 1,728 
Jas. Ball & Son 1,576€ 
{ Scott & Son 156 4 
G. H. Williams & Sons iH4 
FE. W Sarton 1,483 
“fF ¢ Hamilton & Son 8 
F. Stro 1,386 
Northampton.—Additions to the Northamp 
Town and County School, Billing-road. The Se 
for Educatior Springfield Cliftonvi 
Underwood & Weston £3,450 
VW W Webster, Gullsborough 3,399 
H. Martir Ltd 
G. R. King 3,29 
4. Glenn & Sor LAd 3.29 
4 P H iwtin & Soms ) 
Jordans 3 
S.C. Sale & Co 3,190 
E. Green & Sons 3,178 
7. 2 Robinson, Roade 5 
Northampton Co-operative Society 3,168 
W. J. Richardson & Sor 16 
Hackslev Bros Ltd Welling 
} A ° 
tr I Sh irr uw 3 
*W. EF. Cocker & Sone 312 
R er of Northampto 
, Nottingham. I 1 4 honses and 24 flate 
e Red I Lstre trea, and (5) 465 houses 
flate Sneit Dale and Cardale-road, f 
Cres ior 
1) *W. J. Simms, Sons & Cooke, Lid 
Nottingham £ 
b) *Ge Stubbings, Birmingham 142. ¢ 
Pinner.—Sc! n Cannon-lane, Pinner, f M 
d « CC M W. T. Curtis, F_R.DB.A., € 
Ari ra 
\ I 4 Prowting Ltd 
R p £14, We 
stminster ] 








{ rer i} Structures Ltd 

Lona 1 3] 
} ur n, Ltd., Pinner 12,636 
Y. J. Lo Son, Gerrards 

( . 12,567 
J. Stewart & Sons, Ltd., Tot 
7. & 7 Cowl 12 
Fassnidg « t Ltd Ux 

} ley 
J. McKenzie fon i 
W. J. Dickens sling j 
G. Gro & Sons, Tottenham 12,046 


rthwood 11% 
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Reading.—New chape! at the Royal Merchant 
Seaman's ¢ anage, Bearwood, Wokingham, new 
Reading. Sir Herbert Baker, R.A. F.RIBA., 
architect, Romney House, Marsham-street, 8.W.1 :— 

*Holioway Bros., LAd., 157, Millbank, 8.W.1. 


oats eley.—39 houses on the Hagley estate, for 
the D.C. 


Mr. W. E. Rogers, surveyor, Anson 
street 
Green & Bird, Hednesford ............ £11,817 
B. Denning, Walsall TR 11,115 
*“C. Mason & Son, Rageley ................ 11,115 


Scone.—New Scone school, for the Douglas Trus- 


tees. Mr. Watt Allison, County Education Architect, 


County-bblidings, Perth :-— 
Excavation, brick and mason.—*P. Graham & 
Son, Main-street, Bank foot. 


Slater—*J. Sharp & Sons, 58, South William- 
street. 

Glazing—*Peter & James McLeod, 4, St. John’s- 
place 


Fencing and gates—*W. Bain & Co., Ltd., Loch- 
rin Iron Works, Coatbridge 

Plumber—*Trew & Stewart, Mi li-street Sanitary 
Engineering Works. 

Electrical installation—*McCowan & Guild, 
Mill-street Electrica! vant gy A Works. 

Heating engineering work—*Taylor & Fraser, 
ArgyW-street, Glasgow.— 

Plaster—*T. Taylor, 16, Milne-street. 

Rougheasting—*J. Sharp & Son, South William- 
street Cement Works. 

Tile—*Oat, Menzies and Berloni, 
road. 


11, West wood- 


(Remainder of Perth.) 


‘phone Bayswater 0163 
that urgent inquiry for :— (2 times) 
WOOD BLOCK FLOORING, ia 
Diaple, Jarrah, Gurlen, Och, 
Teak, ote. 
T. & @ BOARD FLOORS 
in above woods 


STRIP OAK FLOORS, }” and 1)” thick 


PARQUET FLOORS, PORTABLE 
FLOORS, SPRING FLOORS 


TURPOLITH Composition Floors 
Ash for Bookie “ B*’ 


TURPIN’S = Parquet erooztng < Co. 


25, Notting Willi Gate, W.11 
Established 1866. 


HANKIN & CO. 


PAVING CONTRACTORS 
Tarmac, Tar Paving, Crazy, —_ and Arti- 


Stone, Ballast, 


Materiis 5 Supplied Only or Laid Complete. 
Submitted fer all Methods of 

Rend end and Path Construction. 

Specialists in Tar-paved Tennis Courts and 


Playgrounds. 
23. 4 and 6 ten Rollers for Hire. 


Southwood Rd., New Eltham,S.E.9 


Telephone: Eltham 1742. 








Telegrams : ** Prolic, Liverpool.” ‘ Phone 228 Bank 


E. B. BURGESS & CO. 


6, CASTLE ST., LIVERPOOL. 


WOOD BLOCK FLOORING 


AND PARQUETRY. 








THE BUILDER 


Shefield.—338 houses on the Woodthorpe estate, 
for the T.C. Mr. W. George Davies, F.R-1.B.A., 
City Architect :— 

tM. J. Gleason, Ltd.. Sheffield ...... £103,543 

Shetheld.—Extensions to the Queen’s-road_tramm- 
way buildings, for the T.C. Mr. W. George Davies. 
F.R.LB.A., City Architect :— 

*J. Middleton, Ltd., Sheffield ............ £20,200 

Shetheld.—_200 houses on the Shiregreen estate, 
for the T.C. Mr. W. George Davies, F.K.I.B.A.. 
City Architect :— 

*W. Malthouse, Ltd., Sheffield ......... £61,681 
(In lieu of tender withdrawn.) 
Southall._New senior school in Dormers Weils- 
lane, for the Middlesex CC. Mr. W. T. Curtis 


¥.RIBA., County Architect :-— 

W. Lawrence & Son, Lid. ..... soeee 31,461 
R. Hewett. Lid. .............. a .- 30,500 
L. & W. Whitehead, Ltd. 30,428 
G. Godson & Sons, Ltd. 29.875 
Y. J. Lovell & Son, Gerrards Cross 29,466 
Newby Bros., Ltd., Southgate ... 28,98° 
J. Dorey & Co. Ltd. Brentford .. 28,960 
Kirk & Kirk, Lid eee 28 826 
Ferris Bros. ee CNS 28.73 
W. Lacey, Hounslow. LOS 28.689 
A. & B. Hanson, LAd., Southall 28,485 
tw. S. Try. Cowley ; 28,400 

(Remainder of London ) 

Stoke-on-Trent.—Alterations to the 


Town _ 
buildings, Tunstall, for thé Corporation. Mr. A. 
Burton, City Engineer and Surveyor :— 
*Naylor & Nutt. Tunstall .................. £1,040 
Stoke-on-Trent.— Workshops for the blind, for the 
TC. Mr. A. Burton, City Surveyor :-— 
*Ball & Robinson, Stoke-on-Trent £28,450 
Stroud.—_0 houses, for the U.D.C Mr. F. § 
Catler, surveyor :-— 
*‘H. Wheatley 
ES Gea 
Thirsk.—36 houses 


Bislev-road 
. (per house) £311 
in Topceliffe-road :— 


& Sons, 


*Whittingtons, Ltd. 

Todmorden. —54 houses on the Ashenhurst estat< 
for the T.C.:— 

*Jas. Hodgson & Sons, Nottingham. 


Tynemouth.—For the erection of the proposed new 
Ralph Gardner senior school on the Chirton Farm 
estate, for the E.C. :— 

*Benjamin Peel, Litd., Tynemouth ... £36,990 

(In eu of tender withdrawn.) 

Wadsley._Two convalescent villas at the 
Hospital, for the West Riding Mental Hospitals 
Board. Mr. W. E. H. Burton. architect, West 
Riding Mental Hospitals Board Offices, Wakefield :— 

*Abbott & Bannister, Ltd., Sheffield ... 27,212 
Wallasey.—Electricity showrooms and offices in 
Wallasey-road, for the Corporation. Mr. L. St. G 
Wilkinson, Borough Engineer :— 

*J. Nolan & Sons, Ltd., Warrington ... £14,636 
Waisall.—Installation of heating system and steel! 
stack at the Lincoln Works, for Messrs. J. A. Crab- 
tree & Co., Ltd. :— 

*C. Manton & Son, Walsall. 

Warrington.—49 A2 type houses and 58 A3 type 
houses on the Bewsey estaie, for the T.C. Mr. 
A. M. Ker, Borough Surveyor. — 

+J. Dolan & Son, Warrington ......... £32,162 

Warrington. ane pumping stations, 4 settle 
ment tanks, 4 storm tanks, 2 sludge beds, 2 out- 
falls to river, sundry lengths of pipe lines and 
other works at the Westy-lane sewerage scheme, 
for the Corporation. Messrs. John Taylor & Sons, 
engineers, Caxton House, Westminster, 8.W.1 -— 

*Bolton & Lakin, Ltd., Birmingham £30,000 


Menta! 





seniaineiiinntadimnhiniaal 





WwoonnD Bt..0ckKk 
EL.OORIN G 
AND WOOD PAVING 


The 
IMPROVED WOOD PAVEMENT 
co., LTD. 


BLACKFRIARS HOUSE, NEW STREET, LONDON, £.C.4 














August 4 


Wealdstone.New elementary schoo 
avenue, for the Middiesex C.C. Mr. W. 1 
fF. R1I.B.A., County Architect :-— 

Patman & rep nnenen, Ltd 
Fa non ee ia = Lie 
. Groves & Son, “Tottenham 

x Fairhead & Sons, Ltd., Enfield 

G. H. Denne & Son, Ltd., Holborn 

H. Knight & Son, Lid., Tottenham 

G. Bolom & Sons, Lid., Acton 

A. Roberts & Co., Lid., Kensington 

J. C. Rackham, Harrow Weald . 

Harry Neal, Lid., Northwood ........ 

Kirk & Kirk, Ltd. Putney .... 

tW. J. Dickens, Ealing sass 


West a at Holborn-; 
porary school, for the T.C 4 
West Ham Corporation “Works Depar j 


RE SEUSS aN 
Arthur Webb ........ 2 AE 
A. E. Symes, Ltd. 
H. C. Horswill, Ltd. Ne 
J. T. Luton & Son, Ltd. . 
*Edwin Beasley, Ltd., 343, Victoria Da 
road, .E.1 


BUY BRITISH 


‘ FLOORINGS | 











HOSPITAL & SCHOOL STOVES 


SOLE MAKERS OF 

WRIGHTS IMPROVED ANDALSO 

SHORLAND'S PATENT WARM AIR 
VENTILATING PATTERNS . 


GEO. WRIGHT (LONDON)LT® 
19 NEWMAN ST OXFORD ST. LONDON W.! 
WOAAS - Ladin VON Wil MOTALAMAM 


FITZPATRICK & SON 


455, OLD FORD ROAD 
BOW, LONDON, E.3 


Road and Sewer Contractors 
Masons and Paviors 
Merchants . . 


SECOND-HAND, RE-DRESSED, 
NEW SETTS, KERB, PAVING 
FLAGS, TAR PAVING, wooD 
BLOCKS, Etc. 








Teleg - Bu ers 
Apvance 2961 y ile 

P VING 
(4 lines) a. GRANITE AND PA 








(DEPT. G.) 
BLETCHLEY 


Manufacturers of 
HAND, ORDERLY & DOBBIN 
CARTS 
ROAD NOTICE BOARDS 
FENCING & GATES 
WATCHMAN’S HUTS 
WHEELBARROWS 
TOOL BOXES 
BRICK SKIPS 
JACK ROLLS 


CATALOGUES ON APPLICATION 


Stowreome 40/42, OXFORD ST. w.1. 





ROWLAND BROS. 











ian ee 


ESTAB. 1874 


phone 


of ©) = 
5OB! Station Works, Kinc JAMES St 









a iM 
' ll rid i nt 


UA 











L > panne & 
4 MORTAR 


are separate things. 

Its the way theyare= 

put together tha 
distinguishes our work. 


WeM NEGUS. 


Building Contracto ‘Ss 





